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THIRD ANNUAL REPORT. 



Office Pacific Railroad, 

Bt. Louis, March 28, 1853. 
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In obedience to the 15th section of the original act of incorporation 
the Directors of the Pacific Railroad present to the Stockholders an 
exhibit of the condition and affairs of the company, for the year ending 
the last Monday of March instant. 

1. The total amount subscribed to the capital s^ock of the company to 
this date, is something over $2,800,000. This is exclusive of con- 
tractors' stock, the precise amount of which cannot be ascertained until 
the final settlement of contracts. It is also exclusive of any subscrip- 
tions made for the Southwestern Branch and of the Iron Mountain 
Branch. Nevertheless, a considerable portion of the above-mentioned 
sum is conditioned upon certain locations of the road west of Jefferson 
City. 

The amount of subscriptions between St. Louis and Jefferson City 
(including Franklin County $50,000, and Cole County $50,000, and 
$23,000 paid up in full), is $1,400,750. 

The amount subscribed west of Jefferson City, on condition of loca- 
tion via Boonville and Lexington (including $190,000 in Jackson 
County as common to both lines), is $1,015,000. 

The amount subscribed west of Jefferson City, on condition of loca- 
tion via Johnson County (including $190,000 in Jackson County), is 
about $550,000. 

The total amount of subscriptions, therefore, due to the line from St. 
Louis to the Kansas, via Boonville and Lexington, is $2,415,750. And 
the total amount due to the line from St. Louis to the Kansas, via 
Johnson County, is $1,950,750. 

2. The amount of instalments called in to the present time, is fifty 
per cent., of which the amount paid up is $609,965. 
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3. The total amount expended, for all the objects of the company, 
to 21st of March, is $1^178^^87 85. 

4» The indebtedne» of the company, inclnding amoonts due con- 
tractors, is about 875,000. 

The amount of State bonds received to this date, is 8650,000. 

5. The actual amount of receipts and expenditures (apportioned), 
exclusive of transportation receipts, to the 21st, will folly and particu- 
larly appear from the following report of the Secretary's balance sheet : 

Trial Balance ofSecrdarifs Ledger ^ Peunfie Railroad Company, ending 
2lsi March, 1853, and embracing aU entries up to Folio 202, tnc/tf- 
sive of Journal, 



DSBTfa. 

Balance due on Stock Snbecript'os $915,385 00 Qipital Slock SvfaMciFliQn. 

Prdiminary Surveys (P. B. R.)... 29,057 74 BOIi pAjaUe. 

Interest and Exchange aeconnt... 29,698 87 Cbpital StodE (paid up) 

Location Surveys (P. B. R.) 11,406 55 Samnd Oopp, jr., Treasnrcr 

Land and Damages 15<(,731 50 g^^ of MiBoaii for 

Discount on Bonds 11,816 25 premium on Bonds 

Superintending constmetion 32,163 57 

Balance in hands of officers iox 

disbursement unsettled 9,606 16 

Contractor's account. 530,431 13 

Fencing account,., 8,688 10 

Graduation account 105,839 80 

Masonry and Bridges 47,645 61 

Superstructure.. 326^896 44 

Machine shops and engine houses 42,445 32 

Gravel and hand can. 1,039 67 

Passenger and baggage cars 9,275 58 

SUtion buildings 891 23 

Ballasting account.. 11,672 25 

Frfightcars 16,930 38 

Pteliminaij Surveys, L M. K'ch 4,111 28 
" " S. W. '* 10,20« 27 

Land Grant 15,830 15 

Tools and shop madiincry 15,326 47 

Waler supply 1,957 24 

Office expenses and oontiogencies. 19,862 65 

Locomotives 31,857 34 

Location Surveys, 8. W. Branch... 6,330 35 

Turntables 365 36 

Office expenses, S. W. Bmnch. 5 75 



$2,203,479 01 



(E. B.) 
8t Louis, 25th Maidi, 1158. 
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11,128 69 
.. 23.000 00 
.. 90.244 27 
.. 650000 

26,756 05 
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The number of passengers that passed over that part of the road in 
operation from St. Louis to Cheltenham, between December 23, 1852, 
and March 25, 1853, in 93 days, is 9,379, or an average of about 101 
passengers per day. The amount of receipts from passengers to March 
25, is $2,149 80. 

6. In order more fully to explain how much of the expenditures are 
due to the First Division of the Road, and how they compare with the 
estimates of the Engineer, the following statement of the accounts is 
submitted, together with an estimate to complete the First Division: 
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While it will be observed that the expenditures, in two or three 
items, exceed the estimates, at the same time it is proper to say that 
something more has been done than was originally contemplated. 
Our preparations hare been made with reference to a long road and 
to a first class road, and with the view of independence in respect to 
repairs and to the construction of cars. Our surplus real estate would 
doubtless sell at considerably edbanced prices, and, if sold, reduce 
very materially the actual charge to land and damages. Our depot at 
Fourteenth street is built principally- upon made ground, and the ex- 
tensive filling we have put in has much increased the value of the 
property of the Company at that place. On the 16th and 17th sec- 
tions we have completed two remarkaHe tunnels through solid rock, 
one of 630 feet and the other of 440 feet, the approaches to which are 
through cuts faced with rock, for rather long distances, and near 50 
feet in depth. But the chief source of the excess of expenditure over 
the estimates, is the larger actual cost of labor and material. The 
work of graduation commenced in August, 1851, though the contrac- 
tors were not fairly at work until the fall of that year. The contrac- 
tors undertook to complete their work by the Ist of November, 1852. 
Only one contractor (William Flanagan, now deceased) got through 
his work (22d section) within the time limited and within the contract 
price. Nearly all the original contracts were forfeited, and the work 
has been re-let in some instances three to %e times, and nearly every 
time at an increased price. Resistance of land owners, which delayed 
the eastern part of the work above two months — cholera during the 
last summer, which for a time nearly stopped the work — hardness of 
material— riots, which required the calling out of the millilia, and 
strikes of the laborers, in addition, — are perhaps sufficient to account 
for the unexpected delay in the completion of the First Division. A 
large portion of the road, which it has been impossible to crowd, has 
undoubtedly been as hard and as difficult as any of the eastern roads ; 
and we experience the inconvenience, in regard to procuring and con- 
trolling labor, of being upon the frontier. Yet the actual amount of 
work accomplished will probably excite the surprise of those who have 
yet to pass over the line for the first time. And what is done, we have 
aimed to make of a permanent character, such as is alone suitable for 
a first class road. The principal backward work has been, unfortu- 
nately, between the 10th section and the Meramec. 

We have built a machine shop, engine house, blacksmith's shop, 
car shop, and furnished them with tools and machinery, on the ground 
purchased of 6. S. Chouteau, about two miles west of 14th street de- 
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pot. A tarn table, a wood shed, and water tank, are placed at the 
same station. Three locomotives, manufactured at the east, were put 
together there. Two fair specimens of second class passenger cars 
are now upon the track, built by the Company at their car shop, and 
two of the first class are now building. We have been of opinion that 
the Company can build them cheaper and better than they can be de- 
livered here from the east. Two first class passenger cars, built for us 
by Easton & Gilbert, of Troy, N. Y., and sent here in pieces, will pro- 
bably have to be reconstructed. The time may soon come, however, 
when it will be more economical to construct cars, as well as locomo- 
tives, by contract with individuals. We have on hand 4 passenger 
cars, 15 house cars, 15 open or platform and 24 gravel cars — all built 
in the city, excepting 2 passenger and 4 hand cars — and all the ties, 
spikes, chairs and rails necessary for the first 40 miles of the road, 
with its necessary sidings and turnouts. Messrs. Pahn & Robertson, 
of this city, have a contract to build five locomotives for this Company, 
and the first one (being also the first ever constructed west of the Mis- 
sissippi) it is expected will be completed within the next sixty days. 
Another locomotive, ordered at Patterson last fall, is ready for ship- 
ment. The track-laying has been stopped for some time past by the 
unfinished grading near Kirkwood, but is now resumed, and we trust 
vrill be steadily prosecuted to the end without further hindrance. The 
whole Division is, therefore, nearly completed, and we hope by the 1st 
of July next to pass over the Division in a train, of which the locomo- 
tive and cars shall be of St Louis manufacture. 

We need only a rolling mill to turn out rails, and we have all the 
means of railroad construction within our own State, and need not 
cross the Mississippi for a single important article. 

The first locomotive (the Pacific, No. 3) was launched upon the 
track, and ran out with a load of rails and ties on the 1st December, 
1852. The first passenger train ran out to Cheltenham, 5 miles, on the 
9th December, and on the 23d of that month commenced running 
regularly. 

The Second Division will reach Jefferson City, about 125 miles from 
St Louis. This Division is now located through Gray*s Gap into the 
valley of the Missouri, and the line follows that valley to Jefferson 
City. The work, in crossing into the Missouri, about 15 miles from 
the end of the First Division, will be rather heavy, but should be push- 
ed forward with all possible expedition. The work along the Missouri 
River, with the exception of one tunnel, will be mostly side-hill work, 
and should be comparmtiveiy of prompt construction. Proponls have 
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been invited fr(»n contractors, to close by the 1st of April for the first 
20 miles, and by the 1st of May for the remainder of the Division. 

The Engineer estimates the cost of grading and bridging the 2d 
Division — in other words, preparing the road-bed for the track — at 
$1,500,000. The length of the 2d Division is 88 miles. In order to 
complete this work as soon as practicable, the stockholders will doubt- 
less be willing to pay up their subscriptions in full within the next 
eighteen months. 

A special call of ten per cent, has been made upon the stockholders 
residing on the 2d Division, payable the 1st of May. 

Early last year, the people of Washington County, dwelling in the 
great mineral region of the State, made application to this Company 
to construct a branch road to the Iron Mountain and Pilot KnoK 
Having every disposition to encourage any enterprise calculated to* 
render our great iron resources more accessible and available, the* 
Board deemed it proper to pledge the Company to the construction of 
such branch railroad, when one-half the stock necessary to build it 
should be subscribed. A party of Engineers was detailed to survey the 
route. A practicable route was found, leaving the Pacific Railroad near 
the end of the 1st Division, and passing by the way of Calve Creek along- 
the ridge near Potosi, through the heart of Washington county to the 
Iron Mountain. The length of the branch would be about 60 miles. The 
length from St. Louis to the Iron Mountain that way, about 100 miles. 
Heaviest grade on the branch, 46 feet. The people of Washington coun- 
ty raised a subscription of about $110,000. These facts were stated 
to the Legislature at the second session of the extra session in Decem- 
ber last, and an act was passed granting to this Company a loan of the 
public credit to aid in building that branch to the amount of $750,000, 
but at the same time authorizing the Company to transfer the loan to 
the St. Louis and Iron Mountain Railroad Company, if we should not 
within twelve months commence the construction of the branch. The 
act also required, in case of transfer, that the St. Louis and Iron Moun- 
tain Railroad Company should pay for the surveys. These surveys, as. 
appears by the report of the Secretary, cost this company $4,111.28. 
At the subsequent session of the Legislature the former act was amend- 
ed by striking out all relating to cost of surveys, and empowering this. 
Company to transfer that loan at any time. Understanding that the 
St. Louis and Iron Mountain Railroad Company were having a more 
direct route surveyed from this city to the Iron Mountain, the Board 
of Directors have deemed it prudent to await the results of that survey 
before any further action on the matter. 
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Since our hit amraal leport some other importnil legisktire aedon 
lias been effected of great interest to this Company. 

A grant of lands was made by Congress to the State of Missouri, 
on the 10th of June, 1852, to aid in the constmction of a raih-oad from 
St. Louis to the western boundary of the State. The Legislature of 
the State, on the 25th of December last, transferred the grant to this 
Company, on conditi(Hi that it should be applied to the construction of 
a branch railroad terminating on the western boundary south of the 
Osage River ; and $1 ,000,000 of State credit is added to the grant, 
provided $500,000 applicable to that branch shall be subscribed as ad- 
dition to the capital stock of the Company before any of those bonds 
should issue. The same act defines the Pacific Railroad to be a railroad 
running from St. Louis, via Jefierson City, and thence on the most prac- 
ticable inland route through the county of Johnson, and terminat.ng- at 
any point in '^ackson County which the Company may designate. But 
this location through Johnson County is upon the condition that the 
people and counties interested upon that line shall, within twelve months 
froir the passage of the act, subscribe at least $400,000 additional to 
^e amounts then subscribed, and that the Company shall be able to se- 
cure the right of way on as good terms as upon any other route. If the 
^conditions are not complied with within the twelve months, the Com- 
pany are authorized to select any other route. The same act extends the 
.credit of the State to the amount of another million of dollars, making 
:the total loan to this Company four millions of dollars^ and limits the 
.period of completing the road to Jackson County to five years from the 
passage of the act. The Company are also exempted from taxation 
.on both their lines until the same are respectively completed, opened, 
and declare a dividend ; but to be subject to taxation two years after 
•they are completed, whether they declare a dividend or not. To the 
Pacific Railroad running to Jackson County is also applicable that por- 
tion of the land grant which shall be due to that portion of the road 
ilying between St. Louis and tbfl point where the South-western Branch 
ahall diverge. 

Before the passage of this act preliminary surveys of the south- 
western route had been noade by this Company, and also of a route 
through the cities of Boonville and Lexington, and were reported to 
the Legislature, with a memorial and map of the State showing all the 
moneys of this Company, of all which 15,000 copies were printed and 
circulated by the Greneral Assembly. 

The estimates of the Engineer, based upon these preliminary sur- 
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veys, from thie ead of the First Division, to complete tbe road, are as 
follows : 

PAOmO RAILBOAD TO JACKSON 0(»3W£Y. 

Length; via Boonyille and Lexington, to the boundary 254.81 miles. 

Cost $6,576,000. 

Length, via Johnson Coiwty, to the boundary 243.73 miles. 

Cost « $6,200,000. 

SOUTH-WESTERN BEANCH. 

Length from end of First Division 310 miles. 

Cost 47,800,000. 

These estimates are exclusive of rolling stock and land damages. 
Appended hereto is a general description of the characteristics of the 
South-western Brancft, and also a Table of comparison of the routes to 
the Kansas. 

The location of the South-western Branch was commenced as soon 
as practicable after the passage of the act of December 25th, with a 
view of securing the location and title of the lands. Three parties of 
Engineers were placed on the line, and, though the work of connecting 
the section lines with our located line is slow and tedious, yet it should 
now be soon completed, the plats returned to the General Land Office 
and the lands of this Company precisely determined. If the full quan- 
tity of vacant land granted shall be found within the limits prescribed 
by the law, we shall obtain 3,840 acres per mile, or about 1,300,000 
acres for the whole line. This grant, properly managed, is a highly 
valuable gift to this Company, and we greatly hope may be so used as 
to secure the early completion of the South-western Branch throughout, 
and be of no inconsiderable assistance in the construction of the line 
to the Kansas also. Negotiations, having this grand object in view, 
have been already started. 

Congress at its recent session appropriated $150,000 to the survey 
of routes for a raibroad across the continent, to connect the Atlantic 
States with the Pacific. This is in fact the beginning of the great Pa- 
cific Railroad, and it now behooves us to push on both our lines with 
increased energy, so that we shall be in a position to reach that road 
whatever route for it may be adopted. Our line to the south-west looks 
to the direction of the Canadian and the southern route, while our line 
to tht' Kanzas points to the central and also to the northern route. Our 
Legislature have granted this Company the right to extend their road 
to any point west of the boundary, even to the Pacific. Our position 
is therefore favorable for an inevitable connection with the National 
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The following extract is taken from the Report of the Engineer on 
the south-west Surveys : 

" The country through which these surveys were made is of varied 
character, presenting almost every variety found within the limits of 
the State. From the end of the work now under contract, to the cross- 
ing of the Gasconade, near the mouth of Little Piney, the line passes 
through a region well known as being rich in ores of iron, lead and 
copper. It passes near the Moselle Iron Works, the Virginia Mines, 
and within a few miles of Massey's Iron Works. The resources of 
this part of the State are well known as yielding abundance of iron ore 
of the best quality, with large quantities of lead, and, as is supposed, 
rich deposits of copper. The face of the country is rough and broken; 
the soil varied in quality, from the richest prairie and bottom, to the 
poorest, rocky and sterile ridges. A very fair proportion of the land 
is susceptible of tillage. This, as will be seen by the accompanying 
estimates, is the most expensive portion of the line. There are no great 
obstacles to encounter in the construction of this division ; but the un- 
even ground, and the irregularities of its surface, constantly present 
difficulties, that though not formidable in any one instance, in the aggre- 
gate swell the cost somewhat beyond the mean of the whole branch. 

'^This division lies in the counties of Franklin,. Crawford and Pu- 
laski. 

<* The line, from the crossing of the Gasconade to a point about 30 
miles south-west of Lebanon, the county seat of Laclede county, may 
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be considered as another division. This portion of the line 
through a rough and hilly region, interspersed with numerous prairie 
valleys, and intersected by the bottom lands of Gasconade, Big and 
Little Pineys, and Robidoux, on the south, and Tavern and Auglaise 
creeks on the north. At Lebanon we begin to see indications of 
a change ; the slopes of the divide or water shed, on which the line is 
run, are more gradual and gentle ; the summit of the divide is broader 
and less strongly marked, and we recognize the commencement of the 
prairie regions of the west. The line is here on the top of what is im« 
properly called the Ozark Mountains — which are merely the divide 
between the waters of the Osage on the north, and those of Gasconade 
and White rivers on the south ; and at no point is this ridge more than 
750 feet above the crossitig of the Gasconade. I know of no valuable 
minerals on this portion of the route. There is abundance of timber, 
principally oak, and a fair proportion of arable land ; but it is not con- 
sidered as equal even to the mean of the lands within the State limits. 

"This division passes through the counties of Pulaski, Laclede and 
Wright, and a short distance into the county of Greene. 

" From the end of the last described section, to the State line, we find 
a far different country. The line passes through large prairies, exceed- 
ingly rich and fertile ; along broad timber ridges ; through valleyis, 
where the abundance of the crops on the cultivated lands, and the luxu- 
riant growth of under-brush in the forests, gives assurance of the pro- 
ductive character of the soil ; and lastly, through an immense deposit 
of lead, fully equal in every respect to the well known mines of Galena* 
This portion of the State is at present almost entirely deprived of a 
market for its products; the cost of transportation amounts to nearly the 
value of every article that can be sent to market — and though, as far 
as my observation extends, it is an exceedingly fertile part of the State, 
it probably exports less than any equal area of similar character. 
Another feature of this part of the State is its numerous streams, fur- 
nishing a never-failing source of power. Shoal creek. Spring river, 
the tributaries of the Osage, and those of White river, are all perma- 
nent streams, with descents varying from ten to fifty feet to the mile, 
and with all necessary facilities for constructing dams and machinery." 
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In compliance with the requirements of the charter, the Directors of 
the Pacific Railroad herewith submit to the stockholders an exhibit of 
the affairs, and the condition of the Company for the past year, ending 
the 1st of March, instant. 

The negotiations alluded to in the last annual report of the stock- 
holders, having failed, owing, perhaps, in a great measure, to the in- 
creasing stringency in the money markets of the world during the past 
year, made it apparent that the Company had not, nor could not, on its 
own credit, obtain sufficient means to complete that portion of the road, 
then under contract, to Jefferson City. This emergency was first made 
known to the stockholders at a public meeting, afterwards by means of 
public press, to the citizens of the county and city of St. Louis. 

A proposition was then made for the county, through its executive 
officers, to make an additional subscription of $1,200,000 to the capital 
stock of this Company, under the provisions of the general railroad law. 
They very properly referred it, for " advice and instruction," to the 
people. They, with a unanimity which entitles them to great credit, 
gave their sanction to the subscription, thereby voluntarily taxing them- 
selves to the amount of said subscription. 

By the provisions of the aforesaid law, those who had previously 
become subscribers to the capital stock in any of our railroads, were 
exempt from its operation. With a few exceptions, our stockholders 
relinquished their rights in the matter, and came forward to bear their 
additional proportion of this burthen. 

This subscription was made payable in four annual instalments of 
$300,000 each — the first of which has already been paid. Thus have 
the people of this county and city shown to the people of the other 
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portions of our State their faith in the utility and necessity of the en- 
terprise in which we are engfaged. So soon as this subscription was 
made, the Company executed their anticipation bonds for the same 
amount, pledging that subscription for their redemption. That portion 
of them first maturing we are enabled to sell for cash, which was ap- 
plied towards the completion of the graduation and masonry. Those 
having the longest time to mature, we made use of as coUateral security 
in the purchase of the rails required for the completion of the Second 
Division of our road. 

The disposition of these entitled us to an equal amount of State 
bonds, which, so long as they could be sold at par, gave us the means 
of prosecuting our work with considerable energy. Owing, however, 
to the unusual heat of last summer, the work did not progress as rapidly 
as we desired. Still, no efforts on the part of your Board were spared 
to urge it forward. As soon as the cool weather set in, we were met 
with another, though not unlooked for, difficulty. The continued pres- 
sure in the money maket had given us cause to fear that we might not 
be able to find sale for our State securities at their par value, at which 
price, under the then existing laws, we were compelled to hold them. 

The free banks of the State of Indiana, and perhaps of other States 
— whose circulation was based on the pledge of public stocks— had be- 
come the purchaser of a large amount of our State bonds. Owing to 
the panic which existed last fall in regard to this species of circulation, 
the banks issuing it were suddenly compelled to redeem it. To do so, 
it became necessary to dispose of their sureties, thus throwing at once 
upon a stringent money market a large amount of our State bonds, 
which were sold at most ruinous sacrifices — sales being absolutely made 
as low as 76i cents on the dollar. 

Yet, notwithstanding we were thus entirely cut off from realizing 
anything from this portion of our assets, still we have managed, by the 
Directors becoming personally responsible for large sums, (which have 
since been paid,) to keep the work in full progress. Some time in 
February the Legislature passed an act removing the restriction in re- 
gard to the sale of the State Bonds — issued to the Railroad Companies 
— and at the same time loaning this Company $200,000 from the State 
Treasury for four and six months, on a deposit of the same amount of 
State Bonds. 

This measure afforded us such relief that we were enabled to meet 
all engagements of the Company promptly and without dishonor. 
Considering the money crisis which we have had to pass through, and 
the large sums which we have had to pay during the past year, we may 
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well congratulate ourselves at this result ; especially when we consider 
the vast number of both public and private enterprises which have been 
within that time brought to a stand still. 

The following is an approximate estimate of Stock Account : 

SubacHptions East of Jefferson City. 

City and County of St Louis (original) $1,000,000 

Tax Subscription, 1854 1,200,090 

Private Subscription, about 715,000 — $2,915,000 

West of Jeffenon Cityy and appltcable to any part of the 

road West of that point. 

COUNTT, PRIVATE. 

In Moniteau County $62,200 $12,800 $75,000 

In Morgan « 25,000 9,400 34,000 

In Henry " 50,000 500 50,500 

In Pettis « 70,000 20,000 90,000 

In Johnson " 50,000 26,000 76,000 

In Jackson « 75,000 22,000 97,000 

In Cooper •* 60,700 60,700 

InLafayette " 25,100 25,100 

In Cass " 100 100 508,800 

Amount brought forward $3,423,800 

The following are Conditional Subscriptions 
made by the respective Counties, with the condi- 
tions attached : 

Johnson County, in the Bonds of the County, the money 

to be expended within the County $100,000 

Pettis County, in the Bonds of the County 100,000 

Jackson County,in cash, to be expended within the County 100,000 $300,000 

$3,723,800 



The Stock paid in is as follows : 

Private Subscriptions East of Jefferson City $505,247 

County and City of St Louis 1,000,000 

Paid of the St. Louis County Tax Subscription, in Cash 

and Bonds 525,000 

Company's Notes given for Iron, and secured by pledge of 
Anticipation Bonds of the County, based on Tax Sub- 
scription 370,000 

Anticipation Bonds sold • 45,000 

Subscriptions collected West of Jefferson. - 52,282— $2,597,529 
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Amount carried orer ••••• • $Stj6ISf7jSI29 

The unused and unpaid Stock is as follows, East 

of Jefferson City : 

SL Louis County Bonds $S3flOO 

Anticipation Bonds in hands of Company 162,000 

'^ '^ pledged as collateral beyond the face 

of the Notes giTen for Iron 63;000 

Unpaid Private Sabscriptions. 109,763 

Unpaid West of Jefferson City, onconditional •• 408,508 

Unpaid West of Jefferson City, conditional 300,000 1,126,271 

Total amount of Subscriptions, paid and unpaid. • • • • $3,723,800 



The means relied upon for the opening of the 
Road may be sommed up as follows: 

Anticipation and St Louis County Bonds $310,000 

Collections on Private Stock, estimated 30,000 

State Bonds now on hand 130,000 

Cash in hands of Treasurer 90,000 $560,000 

The expenditure of the above Assets in the construction 

will entitle the Company to nearly the amount of State 

Bonds authorized by the State — say $500,000 more than 

what has already been issued - 500,000 

Total $1,060,000 



To open the road to Jefferson City, the En- 
gineers' estimates are as follows : 

For Contractors and Engineering, &c $865,000 

For Construction Train. 35,000 

For Seventh Street Work 10,000 

For Rolling Stock 120,000 

For payment of July interest. 75,000 

For Freight depots 30,000 

For duties on Iron, and freight for same from New Orleans 

to Missouri river 135,000 

For general office and miscellaneous 20,000 — $1,290,000 



By the above it will be seen that if all the assets of the Company 
were converted into cash, there would still be a deficit to open the road 
to Jefferson City. But as the Company has but a small amount of float- 
ing debt, we suppose that it may be increased to an extent to make 
good this deficiency without much inconvenience or difficulty. 
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To convert the securities of the Company into cash, as rapidly as 
may be needed, will require the active exertions of your Board. But 
with the growing ease in the money market of the world, we think it 
may easily be accomplished. 

The total amount expended by the Company at the date of the last 
annual report was $2,780,699 26. The amount expended since that 
date, in the construction and equipment, is $2,267,128 96, and for that 
portion of interest justly chargeable to the construction of the First Di- 
yisioa, $44,348 51. For fuel on hand, $14,352. Total expenditure 
to this date, $4,970,266 83, as will more fully appear by a reference 
to the Engineer's Report, herewith attached. 

The road was opened from Franklin to Washington, 17§ miles, 
(making in all 54 miles,) on the 10th day of February, on which daily 
trains are running. The rails are now being laid west of Washington. 
The graduation and masonry of the entire Second Division is in a very 
great state of forwardness, and we see no reason to doubt (if the ne- 
cessary funds are provided) but what the road can be opened to Jef- 
ferson City by the 1st of September, for travel and traffic. The rails 
for it are now at New Orleans, and a contract has been made for their 
delivery within sixty days, at such points on the Missouri river as the 
Engineer may direct. 

Messrs. Palm & Robertson have, within a few weeks past, placed 
another locomotive, the ** Laclede," upon our track, which compares 
favorably — both as regards the beauty of its finish, as well as its effi- 
ciency — ^with any of those imported from the most celebrated eastern 
shops. Their enterprise and success in this branch of business cannot 
be otherwise than a just source of pride to every well-wisher pf our 
city. In this connection, it may not be amiss to mention what many 
of our citizens are not aware of, that Messrs. Gage & Co. have suc- 
cessfully established the manufacture of car wheels within our city. 
These wheels, manufactured from the celebrated Iron Mountain iron, 
have proved equal to any within our knowledge. We have a large 
number of them in use, and thus far none of them have ever broken 

We venture to predict that "Gage's" car wheels will, so soon as their 
merits are more widely known, become as celebrated on the Western 
as are "Bush & Lobsdell*s" on the Eastern roads. 

It has thus far been the policy of this Company to encourage the 
manufacturing interests of St. Louis, which are daily rising in impor- 
tance, and increasing with wonderful rapidity. The chairs and spikes 
to lay the first portion of our track were imported from distant cities. 
Since then, Messrs. Harrison, Chouteau & Valle, and Messrs. Grey & 
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Clark have commenced their manufactare on an extensive acak, and 
now supply our wants at a less price than those imported. The con- 
itruction of our cars, at the Company's shops, gives emplojrment to a 
large number of mechanics, and increased consumption of lumber, iron 
and other materials. By this policy you retain a large amount of 
money here that would otherwise have to b^ sent abroad for their 
purchase. 

With the esUiblishment of a Rolling Mill, for the manufacture of 
iron rails, we should be entirely independent of our neighbors for all 
the necessary materials which enter into the construction of railroads. 
May we not with confidence anticipate the consummation of this de- 
siniUe evenu so soon as the Iron Mountain road shall be completed to 
the l«se of those exhaustless deposites of the raw material, which will 
then be brought to our rery doors. 

The Engineer's Report will inform you that full and accurate sur- 
veys have been n^ade the past season on the Third and Fourth Divi- 
sions, and the whole put under contract ; to progress, however, no 
faster than the collections of the subscriptions west of Jefferson City 
will justify. As yet but a small amount has been expended on that 
J^>^ioa of the road* 

IX:rin^ 'iie pas: year, i: recame (from a variety of circumstances) 
apparv^u: to the fhe&is of i::tenkai iinprorement in this State, that they 
co.'Ud :)vx ne^sonaVly hope for the completion ol our contemplated rail- 
loaJs^ on the basts oq which they were orifically star.ed. The sto- 
peuooi^ frauds perpetrated by th?^e harir jt some of the^e works in 
charge, which wen^ btough: to ligat durini^ the pasc year, together with 
a ^LH^ral fallit^^ oef ia aiYideuvis. maue capitalists Look on all kinds of 
rai.:oai ses%Lri:ies wiui s;jspicicri. aai moi^ es{w\*iait:T en those bsTii^ 
a pri ,^r leii on lit^3u 

1: w;is -Jiei^fioc^ zhouiii: aivbsaLrie to tzuake aa anecpc :e c2lis^ o«r 
svsteui ; a d:e::erx. piain wais rpaurkwi out by sccae of tie pNcnioest 
friecivLs of ta^f^je :a:proTeai<Q'*s* Iv.viacr^ to a rvMse of lie Sca:e Lien, 
aaii 4 coav^>rs40£i of saaie ir:co a seccoi tacrt^iaie* or :a!e preferred 
scock of lOK s«f'it»ral couipaoie^* T!ie iaser wvoiji have been tiie meat 
acvv^^^bie. a;s w«l a;s uie oktisc semceabie to :heinr~ch!e aJo^don of 
eiLaer mitkrrrj: :ae ScaLUf^s ijBCere:^ perfev'uy secure. TbLK wcuid ixare 
eua^Led :iie v.vuipttui.«^$^ co ha-fe ^ssuea tirsc mon^ta^ bonod for ne cooir 
pietiou of «;ar roa^i^. For uceir security we couiii edfer a n»ii «nx. woicih 
some :S^t)l}O«00t} aad alreaay been expeo«ie^i» u^gecbaer wica iipwruda 
of I,*XH)«COO acre$ of valuable lan«i. The ^rocee^ oc die;3e zuoc^^iage 
bonus wouid ai:io be eJ^7eDied in ejuealioij: (he xo^ taNtefay incceaa- 
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ing the security of the bondholder. As no other company in this coun- 
try, within our knowledge, has so large a basis on which to predicate 
a mortgage, we feel sure that they would soon have become a favorite 
investment. 

A general bill having the above object in view was introduced into 
our Legislature at its recent session. It originated in the Senate. A 
motion to let it lie over until the adjourned session in November next^ 
only prevailed by the casting vote of the President being given in its 
favor. And even then it would not have carried but for the unfortu- 
nate absence from his seat of one of the friends of the measure — a 
Senator from this county. 

In the House, it is believed that a large majority were in favor of 
the measure ; and its friends confidently rely upon its becoming a law 
at the November session. This, it is believed, will infuse new energy 
into our whole railroad system, and will finally insure their ultimate 
and rapid completion. The delay, however, will operate seriously to 
the disadvantage of the Company, as no very active steps can be taken 
by your Board until this or some other general system of policy shall 
be adopted. 

After the failure in the Senate of the above measure, a bill granting 
additional State aid to the amount of $300,000, to be applied in the 
construction of our road west of Jefferson City, was introduced, and 
became a law. 

The second section, however, located the same through ** Johnson 
county, and not north of Warrensburg." This, at one time, was 
thought by the Chief Engineer the " best and most practicable route," 
and was so recommended by him to the Board of Directors. More 
full and accurate surveys, made during the past summer and fall, proved 
that he had been mistaken, and that the Simpson's ridge route (some 
eight or ten miles north of Warrensburg) was far its superior, being 
three and a quarter miles shorter with fifty- two feet grades to the mile ^ 
while the route by Warrensburg called for sixty feet grades, and would 
cost $179,000 more to construct it; while, if we take into account its 
working efficiency, it would make a difference in favor of the Simp- 
son's Ridge route of nearly or quite $300,000. 

The Board, looking to this state of facts, postponed its acceptance 
for further consideration, until the second Wednesday in May. 

It is confidently anticipated that the general bill heretofore alluded 
to, looking to the release of the State lien, and the adoption of a plan 
for the successful completion of our railroad system, will meet with the 
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fajmtie conndermiaii it die hands of our R c pr eaeuU tiTes, mt 
the aMfjoamed flesioii in Norember. 

THK I,AirD «KAirT. 

Bjr die Report of die Land Agent, (Mr. Colman,) wliich is herewidi 
altadied, yoa wffl see what has been done in diat department the past 
jear. Tbis Tahiable grant has not as yet been of much aid to the 
Company, bat will erentnally prore of great Taloe, and will go far 
towards fmmirfiing the means for the construction of the entire Sooth- 
west Blanch of oar road. 

The hst Annnal Bepoit adrised yoa that a contract had been enter- 
ed into with Messrs. A. S. Diven & Co. for the construction of that 
entire line, on the condition of our raising an additional subscripdon of 
fife hundred thoasand doflars. This we f eh sure of being able to ac- 
eompli^ along the line of the road west of Franklin. To this end 
vigorous efibrts were made along the entire line, first by Mr. R. S. £1- 
Eott, and afterwards by Mr. Ford. Owing, however, to the failure of 
the crop, in consequence of the serere drouth of last season, the peoj^ 
had become so arerse to embarking in any new undertakings, or as- 
fwwitng new liabilities, that we only secured about SM3,000, mostly 
county subscriptions, made under and in conformity to the general rail- 
road law of this State. In consequence of this failure, we could not 
compel the contractors to commence the work. This portion of the 
work, therefOTe, remains in about the same situation as at the date of 
the last annual Report. An effort will soon be made, however, (which, 
under the more faroraUe prospects of this season, we trust, will prove 
80Cce»fuU) to secure the balance of that subscription, so as to compel 
the commencement of that important portion of our line. 

By referring to the Report (herewith attached) of the Lai^ Agent, 
(Mr. Thos. C. Johnson,) you will see the operations in that depart- 
ment for the past year. A gpreat amount of labor has been performed, 
and many perplexing questions settled, as will more fully appear from 
an examination of the report There is no question bet that by his 
exertions he has saved to the Company a large sum of money, while 
by his pleasing address he has excited friendly feelings towards the 
Company, among the people li\ ing aiot g the line of the road, that can- 
jiot be otherwise than favorable to its interests. 

All which is respectfully submitted on behalf of the Board. 

HXJDSON R BRIDGE, President 
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ABSTRACT OP THE ENGINEER'S BBPORT, 
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Engineer's Office, Pacific Railroad of Mo., 

March 21, 1855. 

To the President and Directors of the Pacific Railroad of Mo. 

Gentlemen, — I have made, as you are aware, monthly reports to 
you of the progress of the work under my charge, but no general re- 
port has been made, as part of the records of the office, since January 
7, 1851, when Mr. Kirkwood, the Chief Engineer at that time, made a 
report of surveys, that forms part of the First Annual Report to the 
Stockholders. 

Mr. Kirkwood, on account of ill heahh, resigned his charge in 
March, 1852, and I was appointed in his place. Since that time the 
plans of your Company have been much enlarged, leading to extended 
surveys and locations to the South-west corner of the State, and to the 
Iron Mountain, in addition to the surveys required on original route. 
Your first plans looked only to the construction of one road of about 
300 miles, with expected cost of $6,000,000 to $7,000,000, while you 
now plan for two roads, with an aggregate length of about 560 miles, 
and an expected cost of $20,000,000 to $21,000,000. Part of this 
cost, about 20 per cent., is due to the increase of present estimates 
over former ones, but it principally goes to show the enlarged import- 
ance of the undertaking as it has progressed. But the means have in- 
creased in proportion. Starting in 1851 with a Stock Subscription of 
about $1,500,000 and State Credit of $2,000,000, you now have a 
Stock Subscription of over $4,000,000, State Credit of $4,000,000, and 
about 1,200,000 acres of valuable land, mineral and agricultural. 

Since the commencement of construction in August, 1851, the work 
has progressed steadily and as rapidly as your means would afford. 
Through the many difficulties of the past year, when almost all other 
railroads in the country were compelled to suspend operations, the en- 
terprise and liberality of the citizens of St. Louis has enabled you to 
progress with your work, and at a rate exceeding that of any other, 
with ihe exception of the Illinois Central Road. You have now fifty- 
five miles of the road in operation, and with seventy more to Jefferson 
City in such forward state that it may be opened in August next. 
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Vour rrifKjfiino uhop and car factory is in successful operation. In St 
Loul«, arij now manufacturing your locomotives by Palm & Robertson, 
your rnr wUvvln by (lagc & Co., your chairs and spikes by Gray & Clark, 
your Nc.iilnN by J. A. Ross, beside other minor wants ; and soon I hope 
you ciui inc'.ludti the iron rails and axles as among your home mana- 
fanluri'i*. Thn business over the part of your road now opened is two 
to thn«n hundred per cent, greater than was at first anticipated. 

Thi« oonntruction of the first part of the first railroad in a compara- 
tively ntnv State is attended with many difficulties and delays, and you 
havo iho jJi^ouliar ones, from the form of the country of much more 
romly ronwlruction for the first one hundred and fifty miles on both of 
your roiulK, than tho average of any of the Western or Southern States, 
and nt tho nanut time tho least promising part of your State for the im- 
modiato roturn of business. Within the distance I have mentioned, 
thon« nrt« many sources of wealth, requiring some little time for de- 
vi^lopu\ont» t»J*pooinlly in iron, lead, copper, coal, &c. ; but Westward 
Mill* tho fortilo prairies will yield to the new settler in the first season 
a surpluK to gix*t» your road business. 

Your lilH»raHtv of view has enabled the construction of- a substantial 

« 

T<md» and *«bnotjuontly of its ballasting, fencing, and protection by 
tmulo ^uw^ls, tho bt»notlts of which will in time show in freedom from 
a«vuU'Mt:«, and in small ih>$I of repairs. To the same liberality, I am 
iiulot^ts) f\\r th<^ ability to employ etiioient assistants in each depart- 
nv^nt umior my char$^> to whom much of the credit is due for good 
KH>ation« ^^K^niial c\>nsiructiv>n« and safe, yet prompt transportation 
<^wr \\Mir rxvud* 

Many dicRvnihitvi^ haxv Uvn owrwme by your Company in the past, 
au^l ^boiv ar^^ fair pr\v^|vci:? in tho fumn^. In the coming season yon 
\^U V\ ^^1^ o^vwiw^ \^f ;?\^ much of yvmji Tv>ad. 125 miles lo JetiTerson 
i>t>rv >^Ox^o.N^n:«talv^ iKat tht^ tvxnd m;t« in a very few ivars be snccessfol 
a* a ^Uws^ i5^xy^*^mewt o^f monov Vt ihe S-.vvkholiers. as we!I as im- 
«wsV.Aio\ H ^V H*M5w«s* ax\\vVir,xv?a::o:i a:>i 4rrv>w:h. 

Ty,*"^,^ ^< ou^rv ^v^vKyvt :h*^ a: ;lit^ vwuir^-c^^ssc^:: cf the Leri^aane 
i«i N>^x\ r.-iVtv a VxSri^', «.vcr5»f >x^*U Sr ai^^^c. ani :ia: ±r Saa^e irill 

fct \\'*ftXv»v^Nv;^,^ tO' V«v<* fx^z^r^K .-mr^^Jt', xrji >v :i^ vVdrusorc ij adi 

**^> ,>Jt^. $!W^ a :!»fc>«ffa?<i;\fc7:t >cSJ: rc*,l v ??-5fr5cc Ctr, frnn v^iSck 
^Vmk ♦sVAWivVi>'^ 5 Aa; xwc: ?Mai :»$ ;sdl ^xr. 7c*nr^i«? W«cirsri iic;! 
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rich prairies from which you must derive paying business on all expendi- 
tures ; that your road to the South-west is commenced and in progress ; 
that you have expended and to expend from home resources over 
$8,000,000; that you have 1,200,000 acres of land to be made cer- 
tainly valuable by the construction of your road ; that all the money 
that you borrow is to go into this construction, and that you provide for 
interest and for sinking fund, for debt and renewal fund for road, be- 
fore any return to the home investments. This evidence of wealth, 
and of honesty and liberality of conduct will enable your Company to 
borrow, on as good terms as any railroad in the country, the money 
needed for the completion of your roads, and thus make the business 
from which to pay the debt incurred. 

I think I may well congratulate your Company on the difficulties over- 
come by them in the past, and also on the fair prospects for reward, 
by success, in the immediate future. 

I would earnestly and respectfully urge on your Company the im- 
portance, in addition to the completion of the road to Jefferson City, 
that the work west of Jefferson be continued as vigorously as the 
means will possibly admit, even with some sacrifice ; and also that 
work be commenced on the South-western branch this Spring, and 
continued so fast as possible without borrowing money on mortgage, 
until the action of the Legislature in November shall determine whether 
this mortgage shall be a first one, or one second to that held by the 
State. 

The expenditure to 1st March, the details of which are elsewhere 
stated, may be summed up as follows^ -^*^ ', } ^ *4^ ,,.^ ,./ 

Construction of First Division ."-•*. $1*,609^473 34.. 

Second, Third and Fourth Divisions, and materials on hand, r^52,394 40 

Rolling Stock, Cars and Engines 211,897 28 

S. W.Branch 66,064 16 

Iron Mountain Branch 1,853 58 

Real Estate 179,563 77 

General Expenditure, Interest, Discount, Exchange, &c. 390,319 81 

Fuel on hand 14,352 00 

Transportation expenses 108,514 35 

Interest on Bonds due to Transportation, heing for road after 

opening for use 83,660 00 

In hands of Treasurer 361,916 70 

Total expended and on hand $5,480,009 37 

Of the ahove there was received from Transportation, 

Sept $147,825 84 

In hands of Treasurer 361,916 70—509,742 54 

Total expended from Capital $4,970,266 83 
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Brooch ofcr UjnO^§S 9» 

Ot the abore there hat been expended, for iatercrt oo Stale Boadi, 
chais^agaiiietTraiifpoitatioDareraDd above Beeeqrta 44,348 51 

Total Ezpendiive for CoBfltmetion aad material on baad %ijmfn% 32 

Sinee the eommeDcement of numing oo any put of the Fint Di- 
Tisioii, the reoeipu hare exceeded the expenses of ranning ISQ^ll 49. 

The following report shows the simple outline of facts as past oper- 
atiotts, condensed from prerions monthly reports. For conrenienoe of 
reference, I bare dirided into the following heads : 

sravETS, i«ocATiova, 

KSTIMATES, GOVSTKUCTIOIT, 



Under the bead of *' Sanreys,** is briefly described the routes of all the 
sarreys since 1S50, including those for the South-west Branch. These 
sorrere bare been rery extended, and from the results the location of 
die routes been decided on, bat they are only of interest for future 
refer^rnces. Two questions of detail of location only remain unde- 
cided, riz: One on the First Dirision of the South-west Branch, and 
one west of Jeflerson City ; but as these are now tmder adrisement by 
the Directors, no report is as present made. 

Under the head of ** Location,** is giren a description of the location 
of the two routes, with heights and distances, but is not of sufficient in- 
terest to include in this abstract 

Under the head of *' Estimates," is stated the different estimates that 
have been made. This shows that in ISoO, the estimate for JTa n ga ff 
route was 86,12-53^- In February, 1852, this was increased to 
$6,961,350. In December, 1852, there was added to the estimate on 
account of increase in iron 8480,000, and for increase in price of labor 
OTer $100,000, making estimate for cash cost $7358,003. Fati'miitgg 
now made include interest, general expenses and contemplate road 
more complete in equipment and balasting, and are as follows : 

Estimated as above $7,858,800 

Interest on money and General Expense 706,000 

Increase in Iron, viz : $85 instead of $65 for Second Division, and 

$75 for Third and Fourth 330,000 

Increase of Rolling Stock 95,000 

Increase of estimate dae to increased prices now assumed for work • • 1 ,331,000 

$10,320,000 
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Brought forward $10,320^000 

On same basis estimate for South-western Branch is 9,920^000 

Add for Depot Lands, and accommodations in St. Louis for both 
roads, about • ••••• 790,000 

Total estimate at this date $21,030,000 



The present estimate of business for both roads for net earnings per 
annum is $1,755,000, equal to 8} per cent, on estimated cost. This 
is exclusive of any reduction of cost to stockholders from proceeds of 
land grant. 

COKST&UCTION. 

On the 5th of July, 1851, the contracts were awarded for construc- 
tion of the First Division. 

Five miles were opened for use Dec. 23, 1852. 

Thirteen do. do • May 3,1853. 

Thirty-seven (the whole Division) July 23, 1853. 

A large machine shop, with buildings for repairs of cars, &c., was 
erected, and the manufacture of cars was commenced, and has been 
successfully prosecuted to the prespnt time. Two passenger cars were 
purchased in Troy, N. Y., and forty-four freight and gravel cars con- 
tracted for, with Linus Jackson, of this city. Four locomotives were 
also purchased from Eastern manufacturers, and contracts made with 
Palm & Robertson, of St. Louis, for building others of equal efficiency. 

The Second Division (88 miles) to Jefferson City, was put under 
contract in May, 1853, to be completed December 1, 1854; but owing 
to the money difficulties of the Company, and the sickness on the road 
in 1853, and the unprecedented heat of the summer of 1854, the com- 
pletion of this division will be delayed till the coming autumn. 

In April, 1854, a contract was made with A. S. Diveu & Co., for 
the construction of the South-west Branch ; this contract, however, 
being contingent on the raising of half a million of dollars of slock for 
that branch, has not 3'et been commenced. 

In Sept., 1854, a contract was made with Kirkwood, Porter & Co., 
for the whole road from Jefferson City to Kansas, to progress at the 
discretion of the Company, and this work is now in progress at a 
limited rate. 

Both of these firms are composed of men of high standing, and most 
of them of long experience in raibroad construction. 

The portion of the road from Franklin to Washington, eighteen 
miles, was opened for use on the 10th of February last. 
2 



IS 

Some of the foundations of bridges and culverla have been very 

troubiesome and costly, but are now mostiy secured. The masonry for 

the Osage bridge is completed, the foundniions for the Gasconade 

bridge (with ihe eiception of two piers) are secured. Very low 

water may prevent bringing alone for ihis bridge in sufflcienl quantities, 

and very high water may delay the work of putting in the foundation. 

An arch culvert of fifty feel span, al Hermann, was undermined by 

a sudden freshet in January lasi. This culvert was in a bad location, 

and the work in an unfinished and consequently unprotected slate. 

The foundation was on piles, driven through quicksand, which waa 

washed out for some twenty feel in depth, 

1 do not anticipate the failure of any of the other foundations. 

The lolal expenditure for construction, purchase and repairs > 

has been $150,745 13, chargeable as follows: 

f Pusenger c&rs, (for ten anlooD, four gents', and two 

I baggage cars) $40,291 71 

I Freight cars, (fifty-six freight cars) 44,771 50 

I Magazine car 1,060 00 

J Gravel, hand and iroa cars 6,631 03 

I _WqrkuBfimsbed 2,664 00 $95,438 24_ 

Repair orcara ;. .7. ,;".,". :7t.-,. .../. 6,6afi 23 

Purcliase of cara, machinery, (ixtureB, tc., tc. ...... 48,648 66—5150,745 13 

The cost, as divided among the diAerenl classes of cars made at llie 
.shop of the Company, would be as follows : 

TiTBt claaa saloon cars $2,869,17" 

Gentletnen'B care 2,000 00 

Post-oSice and second class 2,000 DO 

Baggage cars 1,800.00 

Horaeand cattle B2S 00 

Piattorm 725 09 

Of the repairs charged to cars, $4,700 has been on the forty-eight 
cars purchased by the Company, and $2,000 on the one hundred and 
forty-five built at the shop ; and I am satisfied that the mileage of the 
latter has been at least equal to that of the former. 

I have every reason to believe that the cars have been constmcied at 
as small cost as similar ones could be purchased, and that they do bet- 
ter service. I therefore recommend that you continue the manufactore 

Much of the credit for the successful start of the shop is due to the 
■master mechanic, Mr. Williams, and lo the foreman of the car shop 
for efficient management, and to the supply a^eni, G. G, Pride, for 
judicious purchases. 



i 



i 



-» _ . . . 

Senren locomothres have been purchased, costing $77,299 95. Two 
of these are from the shop of Palm & Robertson of this city : the first, 
being the first locomotive made in their shop, and the first on this side 
of the Mississippi, needed some extra repairs. 

The second engine, from the same shop, is reported of very favor- 
ably as compared with the Eastern built engines. 

The rolling stock and machinery now in use, consists of : y" . 

7 Locomotives, •-; ^^- ^9!> 

12 First class passenger cars, 
6 Post-office and second class cars^ 
91 Freight cars, eig^t wheel, ' 

53 Gravel cars, / 

32 Hand and iron cars, "x 

1 Magazine car, | 

4 Stationary engines for sawing and pumping./ 

Contract has been made for eight more locomotives from Pahn & 
Robertson, of St. Louis, ten from the Lawrence machine shop of 
Massachusetts, and two from Rogers, Ketchum & Grosvenor of Pat- . 
terson, N. J. 

The total expenditures for engineering and agencies have been as 
follows: ^ ,»,•;. 

Kansas Line ....'-... .i $191,056 15 

Southwest Branch 40,000 00 

firon Mountain Branch •••• • 1>853 58 

$232,908 73 / : 



The engineering on construction has been about 3i per cent, of cqst. . 

T& A If BPOKT A TlOir DEPARTMENT* ' 

The following abstract fromthe last two Annual Reports of the Com- 
pany to the Secretary of State embodies the principal facts necessary 
to be shown : 

T«w endiag Tew endiafl 

Not. So, 18M. Koy. 30, ISA. 

Length of Pacific Railroad to western line of State 280 miles. 280 miles. 

Length of S. W. Branch to western line of State 282 « 282 '' 

Length of road laid (single track) 37 ^^ 37 '^ 

Length of sidings 6} « 4 " 

Weight of rail per yard.* 61 lbs. 61 lbs. 

Number of locomotive engines ••• 6 5 

" stationary " 4 3 

Passenger cars, 1st class ••••12 8 

P. O. and 2d class cars 6 2 

Freight cars ^^ ^7 

\ S: ;^ l] '■ /' ■." . 

\ 
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(^ftvel, iron and hand cars ■..■ ..85 36 

Miles tun b^ passenger trains 61,363 30,702 

" freight trains -'.22,029 nons, 

" gravel trains 13,743 28,576 

Rates of fare for passengers 2 6-10 eta. 3 cts. 

Number of passengers carried in cars 100,850 T3,G19 

" " " onemile 2,075,611 1,018^34 

" tons of freight carried in cars 2&,717 3,610 

" " " onemile 728,312 88^70 

Average weight in tons of 2,000 lbs. of passenger trains, 

exclusive of passengers and baggage 44 4-B S2 

Average weight of freight trains, exclusive of freight 67^ none. 

Repairs of toad-bed and railway.ductotransportalion. $10,280 44 $4,590 32 

" buildings 854 01 245 44 

" fences and gates 388 73 62 42 

Bepairs of engines and tenders 95,875 SS fSOB CS 

'•' passenger and baggage cars 1,440 88 817 95 

" freight cars 1,622 BB 

« tools and machinery 193 01 45 28 

Incidental, including fuel, oil, clerks, watchmen, &c. ■ ■ . 518 91 30 44_ 

Office expenditures and atationety ■■$348 05 (1,511 M 

Agents and clerks 5,977 43 2,989 60 

Labor, handling freight 3,626 64 731 18 

Porters, watchmen, a witchmen, and flagmen 4,078 53 2,313 32 

Wood and water station attendance ■■ 880 76 480 47 

Conductors, baggagemen and btakemen 4,488 44 3,375 It 

Engineers and firemen 9,327 11 3,735 18 

Fuel consumed (first cost and preparation) 6,834 68 1,653 58 

Oil and waste for engines and tenders 910 01 496 72 

" « freightcars 178 66 76 27? 

" " passenger and baggage cars 133 54 95 6() 

Loss and damage of goods and baggage 183 09 77 90 

Damages for injuries to persons 24 00 92 10 

" to property 32 00 

Contingencies and general superintendence 3,3 JS 04 982 00 

Total receipts ■ $85,042 38 $35,624 7S 

PaymeutB for transportation expense 61,543 61 25,612 60 






No passenger has been injured during the operation of the road ; 
foui peiBOQs have been killed, via : One laborer thrown from hand car; 
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one fell off freight, and one from gravel train, and one run over walk- 
ing the track. These accidents were the results of carelessness on the 
part of the sufferers. 

The business on the I^rst Division increases steadily. The road 
from Franklin to Washington has not been in operation a sufficient time 
to develop much new business. 

Particular credit for the safety and promptness of running is given 
to the Assistant Superintendent, J. M. Ward ; the Master Machinist, 
C. Williams, and the Road Master, J. Packer. 

INCOME ACCOUNT. 

Dr. 

Expenses to Nov. 30^1853 $25^612 60 

« to Nov. 30, 1854 61,545 61 

*^ from Nov. 30, ^54, to Feb. 28, »55 21,356 14 

Interest to July, 1854 48,360 00 

« to Feb. 28, 1865 35,300 00 

$192,174 35 
Balance carried down • • • 44,348 51 

Or. 
Passenger receipts, 1852 • 108 15 

« " 1853 33,803 35 

" ** 1854 53,377 15 

" « 1855 9,447 00 

Freight receipts, 1853 7,519 94 

" '^ 1854 32,947 08 

«* " 1855 8,661 50 

From other sources • • r 1,961 67 

Balance 44,348 51 

$192,174 35 

GENERAL ACCOUNT. 

Expenditures, 
First Division, including proportion of general expenses and roll- 
ing stock for same $1,775,473 34 

Second and Third Divisions, engineering and agencies, Contractors' 
accounts, land damages, fencing, and proportion of depot grounds 

and shop 1,853,299 75 

Materials on hand 599,094 65 

Boiling stock 116,897 26 

S. W. Branch and land grant 66,064 16 

Iron Mountain survey 1,853 58 

Real estate 179,563 77 

Interest, commissions, discount, &c 237,424 39 

Interest on stock in stock 81,895 42 

Total construction 4,911,566 32 



Carried over $4,911^1116 32 

Fuel on hand • 14,352 00 

Balance of income accoant broaght down 44,348 61 

4,970,206 83 
U hands of Treaauw 361,916 70 



$5,332^83 53 

;:* 

ReeeipU. 

Capital stock subscriptions $2,125,887 50 

Depot bonds 90,000 00 

BiUs payable 445,123 26 

Anticipation bonds 80,000 00 

Missouri bonds 2,500,000 00 

Premium on same 57,914 30 

Other sources 33,258 ^ 



$5,332,183 53 



The account of bills payable include $385,000 for iron rails, for 
which the Company have provided bonds for payment, thus leaving the 
floating debt only about $60,000. 

I desire to bear testimony to the ability and fidelity of the Assistant 
Engineers employed on the work, as to them is due much of what 
credit there is for substantial construction, and for protection of the in- 
terest of the Company. Mr. J. K. Ford has had the general charge 
of the surveys and locations of the South-west Branch. On construc- 
tion of the First Division, the principal charge was with W. R. Kings- 
ley and J. H. Morley, and on the Second Division (now nearly com- 
plete) Mr. T. M. Ault, D. R. O'Neil, C. F. Brown and W. C. Bailey. 
The locations of the Third Division were entrusted to Mr. C. F. Brown; 
and the late surveys for the Third and Fourth Divisions were very 
satisfactorily made by Mr. T. A. Shenstone. To all these gentlemen 
and their assistants, I must return my thanks for the earnest co-opera- 
tion with me, and express my belief that their services have been of 
real benefit to the Company. 

The above is but a brief abstract of the report, but shows most of the 
facts of any general interest. 

THOS. S. O'SULLIVAN, 

Engineer and Superinlenderd* 



ABSTRACT OF THE REPORT MADE TO THE PRESIDENT AND 
BOARD OF DIRECTORS OF THE PACIFIC RAILROAD, BY 
THOS. C. JOHNSON, LAND AGENT. 



AS TO SETTLEMENT OF OASES BT COMMISSIONEBS. 

The report states, that at the date of his last report, only a few cases 
between Franklin and Jefferson City had been settled by the award of 
Commissioners^-that he found it best to settle as many cases as pos- 
sible by private agreement^— that when he resorted to Commissioners, 
he scattered the cases over the country and went over the line several 
times at considerable intervals. In this way, he had avoided combi- 
nations of land owners against the Company, which had proved so dis- 
astrous to the latter on the First Division. In his last report, he esti- 
mated all the unsettled cases in Franklin, Gasconade, Osage and Cole 
counties. He gives a list of twenty-one of these cases settled, mostly 
by awards of Commissioners. They were estimated at $6,074 70, but 
settled at $4,1^2 07, less than the estimate by $1,892 62}. 

WASTE AND BORROWED EARTH. 

He states that the most troublesome questions existing when, he en- 
tered upon the discharge of his duties as land agent, were claims for 
waste and borrowed earth — that they originated on the First Division, 
because a sufficient width for right of way had not been taken in the 
first place. To show the effect of these questions on the First Division, 
he presents nine cases taken at random, showing that the right of way 
cost $1 ,898 00, and that the waste and borrowed earth on the same 
tracts cost $1,712 40. These questions he determined to avoid on the 
Second Division, and had done so. The assistant engineers had ex- 
amined their profiles and taken the necessary width in the beginning — 
he had included them in the right of way and got deeds therefor. He 
negotiated a broad right of way generally 160 feet wide — sometimes 
wider — never less, except where the line passes through towns, or 
through farms, where no grading was required, in which latter case it 
was 100 feet wide. He has no knowledge of a claim for borrowed 
earth between Franklin and Jefferson City, 

COMPARISON BETWEEN FIRST AND SECOND DIVISIONS. 

He then presents a tabular statement showing the number of miles 
— ^number of acres of land acquired — number of lots and tracts of land 
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— ^whole co3t of right of way— cost per acre and per mfle on the First 
and Second DiTisions. This table shows that the great cost on the 
First Division was between Fourteenth street and Cheltenham, a distance 
of Jk74 miles; for which the whole cost to Franklin is 8163,299 38, 
the cost to Cheltenham is 8146,028 12, making the cost from Chelten- 
ham to Franklin (31 07 miles) to the sum of 817,271 26. He then 
diows that much of the expense between St Louis and Cheltenham is 
not wholly chargeable to the First Division — shows the cost of depot, 
machine shop and other grounds, and that purchase money could be 
noi>^ than lefuraed by a re-sale of several large blodca. He shows 
die number of lots the Company own in South Point, Washington, 
Gri$w<4d CiiT« Hermann and Jefferson City ; that the right of way 
doKNi^rh the towns on the Second Division had cost $17,290; that the 
{rwi^s and money donated to the Company through these several 
agwi^ amount lo abcmt $l,7lXl, which but for these donations would 
have <vt$t ihe CiNnpany this amount in addition. 

T^esi^ ai>^ some of the facts deduced from a comparison of the First 
a^ SewxKl Divisktts: 



Kx-isCva"^ 

XVxiS&<Nt fl6U99 38 

WVS* owe rf T«^ rf WIT, 3rt» K-^jrrrw^i wLrf: clxias cxisci:^. 

v:^vai£ nn!wa> - - $25,743 90 

Xwr^^rr ^ *Kt* •^^itr^t >t C«tj«rT, yF-rsc Kriaoc^ 5aObl€ 

XwfcSrc ^ *^?t» Tih^xi^i^ >T OMtrvfciv, ^ >*c,^j)i I>.T-:isi>r > • 1jH5c77 

CV ^N^fi >«: jicWn asc>^iii:T4: -'^t J^a> y r.rs: IXx-isl^r "" $335 00 

TVr ^«c >ir *ccsK a>^^oiiri t.-wr j:cs* ^ S^c.-^si I^t2«6:c> IS 6 

^N^ 3S 37 

v*.> -^- -^ ^' S 14 

X-.s a^ 

O^x-jj;- — ^ 






do. 


132 


do. 


do. 


26 


do. 


do. 


72 


do. 


do. 


79 


do. 
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miOHT or WAT BSTONB JEFFEHSON OZTT. 

He had secured the right of way beyond Jefferson City to the State 
line, and where it could not be obtained from the land owners, it was 
guaranteed by individuals and counties. 

In Cole county It was guaranteed by about 15 citizens. 

In Moniteau do. do. do. 

In Morgan do. do. do. 

In Cooper do. do. do. 

In Pettis do. do. do. 

In Johnson do. do. do. do. the County Court. 

In Lafayette do. do. do. do. 62 citizens. 

In Jackson county it was guaranteed by six individuals in the place 
of the County Court of that county, who had promised the guarantee, 
and whose bond is to be delivered up when Jackson county shall file her 
bond. 

A good many land owners West of Jefferson City did not relinquish 
to his deputies — a vast amount of land along the line has been entered 
since the agents passed over it, so that there are a good many cases 
, where no relinquishments have been obtained. He had no final deeds 
beyond Jefferson City, because he had been busy this side. These 
guarantees by individuals and counties in no way relieves the Com- 
pany from the necessity of speedy settlements with the land owners, 
as they look only to the Company for their damages, and to prevent 
the latter from being considered trespassers it must, in a reasonable 
time, get deeds from the rightful owners. 

SOUTK-WEST BRANCH. 

Many relinquishments of the right of way have been obtained on 
this line in every county while the agents were operating. The Land 
Department required the reservation, which had covered all the lands 
South of the Missouri river, to be reduced to a strip only a little wider 
than the land grant. After this was known everybody knew wher6 
the line was to be, and no more relinquishments could be obtained. A 
clear ri^ht of vmy cannot be got after the road is finally located. There 
are a good many cases where the right of way will have to be pur- 
chased. It is, however, a Qonsolation that the Company own most of 
the land through which the road runs, and where the land was public, 
at the date of the location of the road, the act of Congress gives the 
right of way, and this right will be valid against a subsequent purchaser 
from the Government. 

FOUBTEENTH TO SEVENTEENTH STREET, AND THENCE TO THE RIVER. 

The right of way and blocks of ground purchased, so as to get from 
Fourteenth to Seventeenth street, and have the depot at the latter 



noei. coc 912USW. He nggeats that property is rising rapidly in 
fit. Ltma. tbst lie knowB of no causes to check thai rise, and aoggests 
tfant if ::&«: Board eter intend to push the road to the rirer, the looDer 
k ik ivut the lien/!;r, and recommends them to appoint a Committee of 
Ihesr own body to examine the whole subject 

Is coodosioOf he hopes that he is not presumptuous in chiming the 
oogaticned confidence of the Board. 




OrricE OF THE REOiSTsa of LavdSi 
Pacific Railroad Compant, 
St. Lovib, Mo.^ March 30tHj 

Gehtlcmeh : The following is a synopsis of my report of the 20th 
March, 1855, from which it appears that the laws of the State passed 
in ref<;rence to the lands donated by act of Congress, approved June 
10th, 1852, have been strictly complied with on the part of the Pacific 
Railroad Company. 

The total number of acres embraced by the grant is about one mil- 
lion one hundred and sixty thousand ; two-thirds of which was found 
within six miles on each side of the line of road, the remainder one- 
third, (which was the number of acres disposed of within the six 
miles,) was selected from the vacant lands of the Government, and not 
farther than fifteen miles from the same. 

Since the selection made has been approved, there has been reported 
to the department at Washington, eleven thousand seven hundred and 
twenty-four acres as swamp land, which conflict with the selections 
made for railroad purposes. The act of Congress donating the swamp 
and overflowed lands to the States in which they lie, was passed on 
the 28th of September, 1850. 

The act granting land to aid in the construction of the Pacific Rail- 
road was passed June 10, 1852. In view of this it is proposed to re- 
linquish our title to these lands, and select others in lieu thereof, so 
soon as it can be determined upon by the Board. 

The lists which were certified to as copies of the originals, under the 
seal of the General Land Office, on the 14th of March, 1854 convey 
(according to the provisions of the act of 3d of August, 1854,) the fee 
simple title to the State, to all the lands embraced therein, that are of 
the character contemplated by act of June 10th, 1852, and gives them 
the validity of patents from the United States. 
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« 

Notice of pre-emption claims under the seventh section of the act of 
the Legislature, approved December 25th, 1852, have been received 
from the counties of Barry, Crawford, Dallas, Franklin, Jefierson, 
Jasper, Pulaski, St. Louis, St. Charles, and Stone, amounting to 
twenty-five thousand and ninety-eight acres, and fifty*three-hundredths 
of an acre. From this data it is safe to calculate that there will be at 
least one hundred thousand acres of our lands claimed by pre-emption, 
which at two dollars and fifty cents per acre, as. provided by law, 
amounts to two hundred and fifty thousand dollars. 

I have no doubt that the persons who have filed these claims, are 
anxious to pay for and secure title to their lands as soon as possible, 
^hich they can now at any time, and thus aid the Company in the 
prosecution of the work upon the road, in which they are most deeply 
interested. 

With a view to encourage and set on foot examinations for lead 
mines, a tract of land in Sec. 32, T. 41, N. R. 1 West, situated South 
of the M aramec river, in Franklin county, was leased to John Giles 
for five years, from the 17th of November, 1854, with the privilege of 
purchasing the same at the expiration of the lease, at the valuation that 
may be put upon the class of lands to-which it may be assigned. It is 
thought that some valuable mines exist in this vicinity. 

A valuation and classification of all the lands of the Company, ex- 
cluding those claimed by pre-emption (the price of which is fixed by 
law) should be made at an early day. 

Actual settlers, who have settled, or who may hereafter settle and 
improve any of the lands belonging to the Company, should be entitled 
to the preference in becoming the purchasers at the valuation of the 
respective tracts settled upon, under such rules and regulations as may 
be prescribed by the Board of Directors. 

I have the honor to be, very respectfully, your ob't serv't, 

SAMUEL M. COLMAN, 

REoiSTEm OF Lands. 

To the President and Board of Directors of the Pacific Railroad 
Company^ St. Louis, Mo. 
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In accordance with the charter of this Company, the Direc- 
tors submit to the Stockholders their annual report. 

At the time the present Board entered upon their duties, the 
length of road in operation was one hundred and twenty-five 
miles, being that part of the main line between St. Louis and 
JeflFerson City. 

The floating debt of the Company was stated in the last an- 
nual report to be $604,720, and the assets in the Treasurer's 
hands $1,069,474. Of that amount $853,000 was in State 
bonds, rated at par, designed and necessary for the completion 
of the road then under construction from Jefferson City to 
Tipton. Of the other assets, but a small portion could be made 
available. All the bonds which the Company could receive by 
law from the State until March 1, 1859, had been received, un- 
less State bonds should command ninety per cent., in which 
case $500,000 more could be applied to the South-west Branch. 
Until this contingency should arise, the work on the branch was 
limited to the first nineteen miles, while on the main line the 
State appropriations were to be expended east of Tipton until 
March 1st, 1859, when the remaining amount of appropriation, 
being $220,000, became appliable to its extension. No work 
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irhatever was in progress on the South-west Branch, except on 
the fir^t nineteen miles, to Moselj's, (now St. Clair station,) 
and on the main line, all work west of Tipton had been entirely 
suspended, except a few sections in Johnson county, where the 
work was kept in motion bj local subscriptions to a Teiy limi- 
ted amount. 

At that time the bonds of the State were quoted in New 
York at S2| and S3 per cent. The gradual appreciation of the 
K>nds of tlie State enabled the Directors to make such arrange- 
ments in the month of Jime, as to realize the price fixed by the 
law for the South-west bonds ; and orders were immediately 
given to press forward vigorously the construction of the branch 
to a point fortT-thrt>e miles beyond Moseley*s. A contract was 
al<^> concluded, on &Torable terms, with the Cambria Iron Gom- 
}^anT; in roimsylYania» for five thousand tons of rails for the 
^^uih-wes: Branch, to be delivered during the present year. 

Tbe undent s^^licitaiions of citizens alone the route of the 
S3kiir lii^. with the pivtfnise of aid fh>m private subscriptions, 
iaKiuee<d the Board lo leeommence the construction of the road 
we;<: vc T^pKMi. It was confidently expected that the first five 
asni a bah* mileis of work, exiendine the n>ad to Sviacusei in 
UsTraaai ^HLnn*. would have been comple»d before the end of 
i^ yviar 1>3>S : bua tms was pz>^venied by the keg cootmoed 
rfcr.::^ i:: ^be^ a£:4uarT. which rendered :: almost out cl' the qnes- 
o»: ti> Sft5<^ the ncairie wvtrk. The eiaduatMit of dus seciko 
^ ajs».\?i; dx:(e^ a:^ t2>e rails wiu be laid in a few weecsw 

TV beiiTx wxi Wvwid STmc^Jise w:is aI>o r«c»>cii]aec:ci?d at 

^5>» <;u!»> ^ra?*, aasi a larw ara»,vr2? of wwri has been i^icae fce- 
^▼^jea diBjiS 5^x3:5 aa-i Ocserrtll**, ia ^J>e i«?c5d«:» ex>;inati'{n 
lias Soase aifi w»xt!'i V a5>i>>>L h r5&ai «.» :i wis liner- 

isv ^vttx^y. wi.&.MX": 'ietiy* aa?i ai ^!fc^ saisiie ra*? to aa^n* pLxiKd 
a sC!*>ad: :5,*cw x?oa. M>^ 4»:?ifc^ws5 aafi biio«s cifirtth pcro:a of 

iiitc laae ?»,vi w»^ci vwe« ot* Otnwr^l'* sfc><t&i a&^c ^ 'i*£aj«;d Tiaa- 
ins w^ecttdswt wjl wvvbie »»am^ t>c ofcrrytny: t? i*r»x>L A 



small amount of work has also been done in Johnson comity, 
which has been paid for out of the subscriptions of that county. 

It is with much pleasure that we point to the new road, com- 
pleted during the past year. On May 4th, twenty-five miles 
were opened to the public from Jefferson City to Califomia ; 
and on 25tli July, twelve and a half miles more, extending to 
Tipton, in the county of Moniteau ; and on the 14th December, 
the first division of the South-west Branch, nineteen miles, was 
opened to Moseley's, now called St. Clair station. The amount 
of completed road has thus been extended from 125 to 181^ 
miles, or 46 per cent, during the past season. In a few weeks 
track-laying can be resumed on the South-west Branch, of which 
six miles more are now ready for the rails ; and the Board hope 
by vigorous exertions to complete the branch road to James- 
town, 48 miles beyond St. Clair, and 104 miles from St. Louis, 
by the first of October next. 

Being fully satisfied from the results of the investigations of 
the Engineer Department that the best route has been obtain- 
ed, the Board has form^iUy adopted the location made last sum- 
mer from Pleasant Hill, in Cass county, to Kansas City via In- 
dependence. We believe that the revised locations of 1867 and 
1858, from the crossing of the Lamine to the western bounda- 
ry of the State, are all that could be desired, and we trust that 
the vexed questions of routes, which have been so fruitful of 
anxieties and jealousies on the part of those interested, will now 
be considered finally settled. 

The Board has had many difficulties to contend with, of which 
not the least was the unparalleled low rate at which freights 
ruled during a great part of last year. A contract had been 
made by the former Board with the United States authorities, 
by which the Company engaged to carry all the Government 
freight for the Utah expedition to points on the Missouri river, 
at such prices as should rule by boats engaged in that river at 
the time of shipment. Knowing this, some of the owners of 
the boats put the rates far below remunerative prices, in order, 
as it was said at the time, to force the Company to divide busi- 
ness with them. Much of this freight was carried over the road 
in consequence, at prices which hardly paid for handling the 
goods ; and the whole contract, instead of being profitable as 
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was anticipated, proved to be of vety litde value. These iacts 
are stated with no view of blaming others, but only to exone- 
rate ourselves from the result of circumstances which we could 
not control, and which have much reduced our receipts. 

For the details of the financial condition, and the receipts and 
expenses of the Company for working the road, we refer to the 
tabular statements submitted herewith, which have been pre- 
pared by the proper officers. 

The report of the Chief Engineer will show the cost of work 
done, and the estimated cost of completing the road to various 
points. The estimates of this officer have thus far been fully 
confirmed by the results, and we believe they may be relied on. 
It is but justice, however, to say, that no engineer can or ought 
to be held responsible for the increased cost caused by delays in 
construction, losses on bonds, and similar charges, which have 
so greatly enhanced the cost of that part of the road already 
built. 

The receipts of Transportation Department from opening of road 

to liarch 1, 1859, is $2,006,824 02 

Total expenses of Transportation Department to same date 1,270,273 64 



Cash balance $736,550 48 

which sum has been applied to the payment of interest on State 
bonds, and has reduced the interest account on the books of the 
Company to that amount. 

We can hardly expect, however, that this source of income 
alone, will be sufficient to meet the interest upon all the bonds 
expended, before the whole line shall be completed to Kan- 
sas City. When this consummation shall be effected, we can 
not doubt that the revenues will be so far increased that, not 
only will both the interest and principal of the State bonds be 
entirely secure, but a margin of profit left for the Stockholders. 
This surplus may perhaps be moderate at first, but it will stea- 
dily increase as each year adds to the development of the wealth 
and population of the productive region traversed by the west- 
em half of the road, and to the through fireight and passengers 
from Kansas Territory and the Upper Missouri. In connection 
with this subject, it will only be necessary to call attention to 
the increased agricultural and manufacturing population in the 
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numerotis flourishing cities and towns throughout the western 
portion of the State, and bordering on the Missouri river. 

We beg leave to quote a few paragraphs firom the memorial 
presented by the Board to the last session of the Legislature, 
as embodying our views on this important subject : 

" Your memorialists beg leave also respectfully to represent, that the Main line 
of the Pacific road in its present unfinished condition, although of great value 
to the citizens of the State of Missouri, is of fax less importance, and &r 
less productive, than it would be if extended to its proper and intended ter- 
minus, the City of Kansas, on the Missouri river, and at the extreme western 
boundary of the State. During the two past years the whole road west of the 
Lamine river has been carefully relocated, with the view of obtaining the best 
and cheapest route that the country permitted ; and very important improve- 
ments, involving a saving of more than half a million of dollars in the cost of 
construction, have been the results of these surveys. It is now estimated, 
tiiat, to complete the road to Kansas, and pay the retained per centage, will 
require a cash expenditure of about three and a quarter million of dollars, 
which sum does not include any allowance for rolling stock, superintendence, 
interest, discounts, and general expenses. 

" To devise the ways and means of completing the road, has received the 
anxious consideration of your memorialists ; but we are met at the threshhold 
with the difficulty interposed by the first lien, held by the State upon the 
property of the Company, which presents an effectual bar against the possibil- 
ity of obtaining aid firom any other quarter. We believe that the aid to be 
received from outstanding subscriptions not yet collected, firom additional mu- 
nicipal subscriptions confidently expected, firom the sale of the lands, and firom 
the revenues of the road, will enable us to purchase the additional rolling stock 
required, and to meet the other expenses above enumerated ; but for the road- 
bed, superstructure, and buildings, we must fi*ankly confess that we can see no 
efficient resource except a further advance of State aid. If this be granted, we 
hope to be able in two years to complete this great thoroughfiure, which will in all 
future time remain as a monument of the wisdom and energies of those who 
swayed the destinies of this enlightened commonwealth. 

" We have felt it to be our duty, as the guardians and trustees of the important 
interests involved, to lay before your honorable body, at this early period of the 
session, a statement of our condition, and of the reasons why we believe that 
the best interests of the State require that no imnecessary delay should be in- 
terposed to obstruct the progress of the Pacific road to an early completion. 

'* It is the deliberate and unanimous opinion of the Board, after careful conside- 
ration of the entire subject, that the completion of the Pacific road to Kansas 
will make the State investment in it perfectly secure ; and that it is the only 
mode by which any thing can be realized for the individual and municipal stock- 
holders who have contributed so largely towards its construction. 

"All of our stock is owned by citizens of Missouri, and we can not doubt the 
sympathy of the General Assembly for those, who, in good &Lth, have invested 
more than three and a quarter millions of dollars in a work that has done so 
much, and, if completed, is capable of doing so much more to develop the resour- 
ces of our State, and to enrich its citizens." 
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The Htockboldcn are already fully aware that the Legisla- 
ture adjourned without granting any aid whatever, and the 
Company is therefore most reluctantly compelled to give up all 
lioi>eM of a vigorous prosecution of the main line during the 
prcHcnt year. The delay thus produced is to be deeply regret- 
od, but wo feel great confidence that the " sober second thought" 
of the roprosontatives, after they have consulted with their con- 
stituents at homo, will, at the adjourned session, be in favor of 
a measure calculated to relieve the State from the burden of 
the management of the roads, to prevent oppressive taxation, 
and to advance the best interests of the Commonwealth. In 
the mean time it is to be hoped that by strict economy in the 
oxponsos, and by a judicious use of all the moans within the 
roach of the Company, including the sale of free lands belong- 
ing to the main line, and of such other unencumbered property 
not absolutely required for the purposes of the road, and by the 
collection of unpaid subscriptions, we shall be able to meet the 
interest punctually in July next, and to pay all engagements. 

AVo would suggest, for the consideration of the Board to be 
elected this day, the propriety of commencing the heavy work 
in %Taokson county as soon as possible ; provided the subscrip- 
tions there and in Cass county can bo made available for this 
purjH^se exclusively, with the view of saving time in the final 
completion of the road, in case the ultimate response of the 
Legislature shoidd be favorable. 

80 much has been said in the Lesrislature and elsewhere in 
relation to the two contracts new existing on the main line and 
South-west Branch, that the Board may be expected to make 
some mention of them. The present Directors and officers had 
no jvsirt in the making of these contracts, which were executed 
in Marv'h and September, lSo4. It is believed that the inter- 
e$ts of ih^ Company would be promoted by their cancellation, 
Imi this eaii only l^e done by honorable means and fair nego- 
liatioii. The Company has no authority to set aside existing 
oM:g;!itivUis» nor to interfer>t> with vested rights^ but the charac- 
lor of the parties interested* and their language on the subject, 
indiuv u:? to suppose that the contracts could be amicably 
Yv>uud up* as sov>a as the Company is in a position to negotiate 
fv>r the s^ime* N^^^tiations have been pending between the offi- 
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cers of this Company and the contractors, for the past four or 
five months, having in view a cancellation of the contracts, 
which we believe could have been effected upon fair terms, if 
aid had been granted, and the Company placed in a position to 
pay the retained per centage, amounting to $200,000, according 
to the terms of the contract, and due to those parties. 

It is unnecessary for us to add that the gentlemen who made 
these contracts, undoubtedly believed they were thereby advan- 
cing the best interests of the Company ; and the only part 
which the present Board and its officers have acted in the prem- 
ises, was to fulfill to the best of their ability the obligations 
thus imposed upon them, with the strictest regard also to the 
interests of the Stockholders and the State. 

The Land Department was organized early in the year, and 
arrangements immediately made for a thorough classification 
and valuation not only of the freelands, but also those of the 
South-west Branch. The freelands have been examined and 
classified into agricultural, timber and mineral lands, with 
county and township maps exhibiting their locality, with de- 
scriptive lists of soil, timber, water, &c., thus enabling the Com- 
pany to dispose of them at as early a day as may be deemed 
advisable. T)ie same work is in progress on the lands of the 
South-west Branch, and when completed on the plan proposed 
will place in possession of the Company all information neces- 
sary for a sale of the lands, with a full knowledge of their val- 
ue, and precluding the possibility of a sacrifice to any extent of 
the interests of the Company. The report of the Land Agent 
will give a detailed statement of the condition of this depart- 
ment. 

Since the last annual report Professor Swallow has comple- 
ted and reported to the Board a geological survey of the lands 
of the South-west Branch. The Board authorized the publi- 
cation of a large edition of that report for circulation. 

The system heretofore adopted, by which watchmen were re- 
quired to pass over the road before the approach of trains, who 
are specially charged with seeing that no obstruction is upon 
the track, and, in case of danger, to give the signal to the 
trains, has been carefully adhered to, and we have the pleasure 
to state that not one passenger has been injured. 
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In conclusion, the Directors take the occasion to bear testi- 
mony to the prompt, energetic and faithful manner in which the 
officers and employees of the Company have discharged their 
various duties. 

For and in behalf the Board, 

JOHN M. WIMER, President. 



REPORT OF CHIEF ENGINEER 



TO THB 



PRESIDENT AND DIRECTORS OF THE PACIFIC RAILROAD. 

Mabgh 24, 1859. 
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Gentlemen: — During the past year, the location of the main 
line of the Pacific Railroad has been completed from Pleasant 
Hill, in Cass county, to Kansas City. This duty was performed 
in a very satisfactory manner by Mr. C. M. Randolph, whose 
maps, profiles and estimates have already been laid before you. 

His line follows the general route indicated by the previous 
experimental surveys ' of Mr. Poy^ell, with some important 
modifications in detail. I believe that we may confidently rest 
upon the present location, from the Lamine river to Kansas, as 
that which best fulfils the conditions of our charter, and which 
will best subserve the interests of our Company and of the 
State. The cost of constructing it will be far less than would 
have been required for the former location via Chapel Hill. 
The present route runs within the limits of the city of Inde- 
pendence for about three-fourths of a mUe, and approaches 
within that distance of the court-house. 

Since my last annual report, the running distance of the Pa- 
cific Railroad has been increased 45 per cent., by the extension 
of the main line 37 J miles from Jefferson to Tipton ; and of the 
South-west Branch 19 miles, to St. Clair, formerly known as 
Moseley's. The graduation of about six miles more on each 
branch is done, except a small amount of trimming and finish- 
ing, which has been kept back by the frequent rains. The heavy 
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work east of Otterville has also been carried on to such an ex- 
tent, that we could open the road to Georgetown before next 
winter, if the means were forthcoming. The work in Johnson 
county has been continued, but the collections come in so slow- 
ly that the progress does not justify the expense of an assis- 
tant to supervise it. 

On the South-west Branch, the graduation is well advanced 
to Kinsey's, 43 miles beyond St. Clair ; and I think the road 
can be opened to Jamestown, 67 miles from Franklin and 104 
miles from St. Louis, in November next ; if the Board feel able 
to push the work. There is only one section that can mate- 
rially interfere with this ; and upon it, as soon as the policy of 
the Company is decided," the contractors promise to put on dou- 
ble forces, and to work night and day, if necessary. By the 
time the track is laid to Jamestown, the graduation can be com- 
pleted to BoUa, and the track can be laid to that point early in 
the following spring. Either of these achievements will be 
of great importance to the South-west, as even Jamestown is 
nearer to Springfield than is Tipton or Syracuse, and the rail- 
road distance saved by taking this route to St. Louis will be 63 
miles. 

The supervision of the repairs of road-way, bridges, &c., was 
added to the duties of the Chief Engineer last spring. I have 
endeavored to economize in this department, and refer to the 
accompanying documents, which will, I hope, be found satisfac- 
tory. The aggregate cost of maintenance of way, bridges, 
buildings, Ac, on the main line, has been $123,708 33 or $3,- 
171 69 more than last year. We have, however, had 37 J miles 
more of new track to maintain for eight months, being equal to 25 
miles for a year ; and have had to purchase and put in the track 
15,000 new cross ties, and to rebuild the freight and passenger 
station, and the water station at Hermann, which were entirely 
destroyed by fire last summer. It may be interesting to conv- 
pare, in detail, the cost per mile per annum of the expenditures 
for repairs for the two past years, and to continue this compar- 
ison annually hereafter, with a view of enabling the Directors 
to note the items in which greater economy may be introduced. 
With this view only, the following table has been prepared : 
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Oast of repairs per annum, for each mile of road in use (on the main line,) for the yeart 
ending March 1, 1868, and March 1, 1859 ; there having been 125 miles in use in the 
Jirstf and an average of 160 miles in the second year, 

Mabch, 1858. Mabch, 1859 . 

Itepairs of road-bed • $256 75 $117 65 

" of track 50182 563 61 

" ofbridges 85 28 48 84 

" of fencing and gates i. 10 16 10 85 

" of cattle-guards and road-crossings 16 05 12 36 

" of machine shops and engine houses • • • • 1 37 1 96 

" of station buildings 58 82 60 86 

" of wood and water stations 20 92 14 07 

" of turn-tables 14 66 2 

Total $964 27 $824 72 

The average cost of maintenance of way, fences and build, 
ings on 31 railroads, reported by the Railroad Commissioners 
of the State of New York, for the year terminating Septem- 
ber 30, 1855, was $888 37 for each mile of road ; and although 
the business on the Pacific does not, of course, compare with a 
few of the first class roads in that list, the comparison with the 
average is probably a fair one. 

It is probable that at least 30,000 new cross-ties will have to 
be put into the track during the coming season, and we ought 
also to lay down about two miles of new rails, in order to get 
from the best of the old ones removed, the material for repla- 
cing defective bars in other places. The worst of those taken 
out should be re-manufactured, or exchanged for new rails. 

The old track from Jefferson City to St. Louis is generally in 
good order. A part of the road west of Jefferson is difficult to 
keep in adjustment on account of the character of the soil, es- 
pecially in the long clay cuts. The only remedy is to bring 
stone ballast from a distance, which has been done to some ex- 
tent already, and will have to be continued gradually — the 
worst places being first attended to. 

The bridges have been carefully attended to, and are in good 
condition. Some of the smaller ones, which were defective, have 
been rebuilt. It is worthy of consideration whether iron should 
not be used instead of timber in future bridges. I believe that 
in view of the high price of suitable timber in Missouri, iron 
bridges will be found not materially more expensive, and their 
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darabilitj and security from fire will make than ftr more eeo- 
nomical in the end. 

But little addition to constniction account has been made? 
during the past year, on the road east of Jefierson ; except in 
the item of fencing, of which a considerable amount has been 
done, under the old contract of Mense & Bees, now closed. 

It seems hardly necessary, under existing circumstances, to 
speculate concerning the proper mode of executing the work 
on the remainder of the main line ; but I may here repeat 
briefly my views on this subject, and also in regard to the South- 
west Branch, as contained in a communication made by me in 
December last to the Board of Public Works : 

" In regard to the policy of prosecuting the work vigorously 
on both these roads, I can not feel a doubt. The value of the 
main Pacific can not be fully appreciated until its completion 
to Kansas City. Its intersection there with the Missouri river 
will revolutionize the business of the great valley above that 
point, and produce results which it would now be considered 
extravagant to predict. Elansas Territory will seek St. Louis 
by this route, and Kansas City will become a new metropolis. 
That Central Kansas will be opened by a direct western rail- 
road, and that this road will be an extension of the Pacific up 
the Kaw valley, no one I believe now doubts who understands 
the topography of that region. Our State is deeply interested 
in the proper solution of this question ; and by completing this 
road to the western boundary of Jackson county, will at once 
develop her own resources, and afford a profitable highway to 
the crowds who seek the great plains and gold fields which lie 
beyond our borders. To delay the Pacific road, is inevitably 
to turn from us the trade that would enrich our citizens into 
foreign channels, and to build up in other States rivals to our 
own fair metropolis. 

" What remains to be done to secure the prize upon which so 
much wealth has been expended, is comparatively small. The 
great difficulties have been encountered and conquered ; and 
the choice now remains between an unfinished work, which 
must struggle painfully and doubtfully to meet its pecuniary 
liabilities, and a completed road, the success of which will be 



17 

beyond a peradveiiture. It can be completed in two years. The 
most difficult part remaining is in Jackson county ; and what- 
ever time the commencement of that part is postponed will 
virtually be a postponement of the whole road, since the whole 
can be completed as quickly as the last twenty miles. 

" I can not see how the South-west Branch can be made pro- 
ductive without its completion to Springfield, the position of 
which is such as to command the whole trade of an extensive 
and productive region. 

" Nearly all the difficult work remaining on the branch (and 
some of it is very formidable) lies between EoUa, in Phelps 
county, and Lebanon, in Laclede county ; and this part of the 
work should be prosecuted in the most vigorous manner, in or- 
der to secure the land grant. If the restriction on the issue of 
State aid to the South-west Branch be promptly removed, I 
expect to be able to complete the road to Rolla, 115 miles from 
St. Louis, in the year 1859, and to Springfield in June, 1861, 
which will leave us one year more to complete the branch to 
Neosho, in order to secure the whole land grant. 

" The work west of Lebanon is generally light, and the grad- 
uation can be prepared in advance, so that, when the track 
reaches that place, it can be laid down continuously, without 
stopping, to the western terminus.'' 

I see no reason to modify the views then entertained as to 
the practibility of attaining these desirable results, provided 
the requisite means for pushing the work vigorously had been 
promptly provided. 

The estimated cost of completing the Pacific Railroad from 
Jefferson City to Kansas is shown in the annexed tabular state- 
ment marked A., which divides the line into nine sub-divisions, 
terminating respectively at Tipton, Otterville, Sedalia, Knob 
Noster, Warrensburg, Kingsville, Pleasant Hill, Independence, 
and Kansas ; and shows the present condition of each division, 
as it stands upon the books of this department, to March 1, 
1859. These are the cash expenditures for actual construction, 
and do not include any allowances for land and damages, roll- 
ing stock, superintendence, interest, discounts, and general of- 
fice expenses. 
2 
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The amounts in the table include graduation and masonry, 
bridges, superstructure, ballasting, water-stations, station build- 
ings, fences and protections ; and also $31,000 for a machine 
shop and engine house, at Kansas City. The present estimated 
cost of the work east of Georgetown, is $127,000 less than that 
which I submitted to the Board two years since ; and west of 
Georgetown it is $400,000 less than I then estimated. Of this 
saving, a large part is produced by the changes in the location 
of the road from the Lamino to Kansas City. The aggregate 
results shown in the table, are as follows, viz : 

Total work done west of Jeflfereon $1,405,360 45 

Amountpaid " " 1,800,826 84 

Amount retained " " 105,083 61 

Bemainingtobedone " 8,108,639 65 

Remaining to be paid " 8,218,678 16 

Total estimated cost of road 4,514,000 00 

Add for terminal shops 81,000 00 

Aggregate total $4,545,000 00 

The amount retained in the Company's hands as security 
for the completion of the South-west Branch contract, is $100,- 
000. ' 

The quantity of iron rails remaining on hand in Custom- 
House bond at St. Louis is 1267 tons, of which there were 
purchased for main line 375J tons, and for the South-west 
Branch 891f tons. 

All of which is respectfully submitted. 

EDW. MILLER, 

Chief Engineer. 
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NO. 1. 

h'ifHtficial Siatemeni Pacific Railroad^ March \st^ 1859. 



RECEIPTS. 

CAPITAL STOCK. 

Mm'k \m\K\ ill. Ill t\iU $1,692,100 00 

•• " iuivurt $2,219,400 00 

KvM duo uu Mimo 658,229 75 

1,561,170 25 

KoiUiiUHl Stock 1,312 50 

luU.u«l Scrip 9,101 90 

Total for ^Iftin Line $3,263,684 65 

Htoik SuulU- WcHt Branch paid in part 356,000 00 

lAimUuouniauto 289,026 67 66,973 33 



Total amount received from Stock*. -$3,330,657 98 

BONDED DEBT. 

UwiuIm i>l' Stuto of Missouri issued for Main Line •• • 6,780,000 00 
I'm-iac Uuiiroiul Construction Bonds 23,000 00 

homlod Debt Main Lino 6,803,000 00 

SOUTH-WEST BRANCH. 

liuiids of Stato of Missouri issued for 

S. W . liranoh • $1,268,000 00 

( JuiiaUucUim Bonds 132,000 00 



Buiulod l>cbt 8.W. Branch 1,400,000 00 



Total Bonded Debt 8,203,000 00 

IVumiuiu rccuivod on UuiuU 71,594 30 

LAND A(HH)IINT. 

Uiuldbolil 4,273 23 

Lujul Cjmat luuU 3,504 56 



7,777 79 



li'LOATlNO DEBT. 

Uilltf iVyublti 413,072 84 

\.v,.uiila uuiUUiil Main lam* •••• 73,460 81 

b.W. Uram»h.... 127,549 59 

|i .1.. 1 1 lim.,iiu « 1,381 40 

r. h \lui,i.iu ^ Cw. • 60,000 00 

'IVUl l«Hv»4tlnff Debt 675,464 64 

'UM\ WtiVHilpU from all sources to date . . $12,288,494 71 



\\ \\\ -xV ■ v U»"^^'*^ ^H-H' •iWiWK) has been paid since 1st March. 
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EXPENDITURES. 

Construction — St, Louis to Jefferson City, 

Graduation and Masonry $8,407,421 86 

Bridges 265,884 37 

BaUasting 102,668 08 

Total cost of Road Bed $3,776,874 26 

Superstructure 1,248,246 39 

Land and Land Damages 228,988 46 

Real Estate 17,999 92 

Seventh-street Depot Ground 120,000 00 

Total right of way and Real Estate • • • 366,988 38 

Fencing and Gates 102,929 35 

Cattle-guards and Road-crossings 4,477 60 

Total Fencing and Protections 107,406 96 

Station Buildings 124,504 95 

Wood and Water Stations 46,926 64 

Engine Houses and Machine Shops • • • 86,414 21 

Tools and Machinery 80,217 81 

Turntables 19,486 65 

Total Buildings and Machinery 306,550 16 

Telegraph Line 6,322 62 

Engineering and Agencies 185,809 74 

Total cost of Road East of Jefferson, exclusive of 

Rolling Stock and General Expenses $5,992,198 50 

Construction — West of Jefferson. 

Graduation and Masonry 798,497 00 

Bridges 17,812 48 

Ballasting 6,945 18 

Superstructure 421,442 40 

Cattle-guards and Road-crossings 2,458 99 

Fencing 26,397 88 

Wood and Water Stations 13,386 02 

Station Buildings 10,128 42 

Engine Houses and Machine Shops 1,090 05 

Turntables 2,168 97 

Engineering and Agencies 100,870 94 

Land and Land Damages • 2,262 72 

Cost of Road to date. West of Jefferson City, exclu- 
sive of Rolling Stock and General Expenses 1,403,450 60 

Rolling Stock. 

Locomotives and Tenders 280,852 46 

Passenger and Baggage Cars 104,579 74 

Freight Cars 207,067 28 

Gravel, Iron and Hand Cars 22.292 75 

Total RoUing Stock 614,782 23 

General Expenses. 

Office Expenses and Stationery 75,163 03 

Contingencies 40,294 32 

Total General Expenses 115,457 85 

Interest and Exchange Acc't. 

Interest and Exchange. ••- 872,215 01 

Discount on Bonds 936,695 62 

Commission Account 131,754 60 

Interest on Stock 116,133 48 

Totallnterest, Exchange, &c. 2,056,698 61 

Carried forward $10,182,587 19 
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Brought forward $10,182,587 19 

COHSTBUCTION OF S.W. BbANOH. 

Gradnation and Masonry 766,872 72 

Bridges 44,728 76 

Superstructure 278,174 51 

Ballasting 1,000 00 

Cattle-gturds and Road-crossings 215 14 

Fencing 5,988 88 

Wood and Water Stations 4,746 78 

Station Buildings 4,887 70 

Turntables 8,000 00 

Engineering and Agencies 124,880 76 

Land and Land Damages 8,020 76 

Total cost of S.W. Branch, exclusiye of Land Grant 

and General Expenses 1,226,010 49 

Land Grant, including Geological Suryey of S.W. Branch 81,925 40 

General Exfenbbb. 

Office Expenses and Stationery 12,460 11 

Contingencies 10,551 70 

Total General Expenses S.W. Branch 23,011 81 

Interest and Exchange Acc't. 

Interest and Exchange 102,804 27 

Discount on Bonds 202,677 60 

Commission Account 18,267 50 

Total Interest, Exchange, &c., S.W. Branch 818,249 27 

Balance to Account of sundry Offices, representing Ex- 
penditures not yet distributed to respective Accounts, 
and Material remaining on hand. 

Supply Agent 781 01 

Chief Engineer 8,807 22 

Master Mechanic 17,308 01 

Road Master 28,690 68 

Total undistributed Balances 50,031 92 

Assets in hands of Treasurer. 

Bills Receivable 162,445 18 

Bonds of Town of Hermann 500 00 

Jno. F. Mense & Co., Agents 978 00 

Page&Bacon 5,000 00 

Louis A. Welton 64,000 00 

Cash and Bonds in Treasurer's hands 135,186 07 



Total Assets in Treasurer's hands 858,054 26 

Income Account. 

Whole am't of Interest charged to Transportation 
Department since opening the Road to Franklin, 
(see detailed Statement No. 2,) 884,466 87 

Less nett Earnings in same time 786,650 48 

Balance, being deficiency of Income 97,905 89 

Steamboat Line, being balance of account on Auditor's Books • • • • 718 99 

Whole amount of Expenditures $12,288,494 71 
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NO. 2. 

Transportation Department — March Isty 1859. 



RECEIPTS. 

Passengbbs — Transp'n of Passengers to Dec. 81, 1852, 108 16 

" Jan. 1 to Dec. 81, 1868, 88,808 86 

" " 1 " " 81, 1864, 68,877 16 

" 11 mos. " Nov. 80, 1865, 87,208 76 



<( 



ft 



tt 



ft 



1 year 

1 

1 

8 mos. 



€t tt 



tt 



tt 



80, 1856, 189,161 10 
80, 1857, 897,619 84 
80, 1868, 299,114 86 
" Feb. 28, 1869, 71,255 85 



tt tt 



tt tt 



Fbeioht— Transp'n of Freight to December 81, 1868, 7,619 94 

1 year to Dec. 81, 1864, 82,947 08 
11 mos. " Not. 80, 1866, 61,049 07 
1 year " " 80, 1866, 166,728 72 
1 " " " 80, 1867, 221,627 47 
1 " " *' 80, 1858, 276,169 60 
8 mos. " Feb. 28, 1869, 69,604 64 



1,181,688 65 



(( 
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tt 
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tt 



Otheb SOUBCB&— Rec'ts for Mails, &c., to Nov. 80, 1864, 1,591 64 

1 year " " 80, 1866, 1,640 84 



828,686 82 



tt 



tt 



tt 



tt 



tt 



tt 



tt 



tt 



tt 



tt 



1 " " " 80, 1856, 14,218 91 
1 " " " 80, 1857, 16,014 82 
1 " " " 80, 1868, 11,912 46 
8 mos. " Feb. 28, 1869, 6,871 87 



61,749 68 



Total amount of Receipts to February 28, 1869 •• $2,006,824 40 

EXPENSES. 

Transportation Expenses to November 80, 1868 26,612 60 

" 1 year to Nov. 80, 1864 61,689 86 

" " 1 « " " 80,1865 126,640 79 

" 1 " " " 80,1866 282,887 91 

" 1 " " " 80,1857 862,272 09 

" 1 " " " 80,1858 848,424 90 

8 mos. " Feb. 28, 1869 98,081 41 

Expense of Gasconade Bridge disaster 21,767 76 

Cars destroyed and rebuilt 8,467 10 

1,270,278 92 

Nett Earnings to Feb. 28, 1859 $736,660 48 

INTEREST CHARGED. 



Interest charged to Transp. Depar't toNovem. 30, 1854, 48,360 00 

1 year to Nov. 80, 1856, 62,187 96 
«« " " 1 " " " 80, 1866, 168,858 00 

« «' " 1 «* " « 80, 1857, 226,794 91 

" " •'I " " " 80, 1868, 338,260 00 



Which shows a deficiency of ; • • 

of nett Earnings to pay Interest charged against Transportation 
Department since opening the Road to Franklin. 



884,466 87 
$97,906 89 
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NO. 4. 

Expenses of Transportation Department of Pacific Railroad, 
for the year ending" February 28, 1859. 

For what Main Line, S. W. Branch. TotaL 

Repairs of Engines and Tenders $27,762 71 168 40 27,911 11 

Passenger and Baggage Cars-. 11,147 26 86 67 11,183 82 

Freight Cars 14,144 28 48 26 14,192 68 

Gravel and Hand-Cars 869 69 2 98 862 62 

Tools and Machinery 2,144 46 7 86 2,161 80 

Road Bed 17,647 44 41194 18,069 88 

Track 84,642 01 1,833 39 86,876 40 

Bridges 6,676 80 6,676 80 

Fences and Gates 1,627 18 1,627 18 

Cattle-guards and Road-crossings 1,863 78 1,868 78 

Machine-shops and Engine-houses 294 66 294 66 

Station Buildings 9,063 81 9,063 81 

Wood and Water Stations 2,110 66 2,110 66 

Turntables 2 00 9 20 1120 

Fuel consumed 28,097 72 398 82 28,491 04 

Oil and Waste— Engines and Tenders 2,817 48 18 00 2,886 48 

Passenger and Bag. Cars . . 617 19 172 618 91 

Freight Cars 1,110 70 8 78 1,114 48 

Incidental Shop Expenses 2,791 82 9 76 2,801 08 

General Supenntendence 9,061 78 93 06 9,164 83 

Agents and Clerks 29,671 92 189 36 29,861 27 

Conductors, Baggage and Brakemen 26,699 02 262 62 26,861 64 

Enginemen and Firemen 23,882 77 138 00 28,620 77 

Kagmen 21,474 02 16 76 21,489 77 

Telegraphing (Repairing and Operators) - • • 2,602 12 2,602 12 

Porters,. Watch and Switchmen 11,869 67 38 80 11,407 87 

Water attendance 4,766 84 60 00 4,826 84 

Loading and unloading Freight 11,787 88 228 20 12,010 68 

Printing and advertising 3,316 91 67 10 8,383 01 

Office Expenses and Stationery 4,623 77 16 42 4,689 19 

Expenses for Trains 8,628 62 41 64 8,670 16 

Loss and Damage for Goods and Baggage •• 1,689 80 1,689 80 

Claims for Stock kiUed 1,077 60 1,077 60 

Damages and injuries to persons 88 26 88 26 

Cars destroyed and rebuilt 1,297 01 1,297 01 

$371,227 86 $3,678 94 $374,806 29 

« 

Receipts of Road for the year terminating Feb. 28, 1859. 

From Passengers 828,006 87 

" Freights 266,822 33 

" MaUs 16,390 30 

" Rents 1,019 14 

" Telegraph 240 88 

$696,479 02 

There will always necessarily be a discrepancy between the receipts and the 
earnings, but in this case it is unusually great, in consequence of the large unset- 
tled claim against Russell, Waddell & Major for freight, amounting to $66,896.28. 
There is also a full quarter of mail money due from the United States Govern- 
ment, amounting to $6,000. 
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NO. 8. 



BouJ5G Stock belonging to the Pacific Railroad Company, 

February 28<A, 1859. 



y«mfc«r #if PaMCDger Locomotiye Engines 12 

Freight " " 14 26 



u 



** Ktationary Engines on Main Line for pumping, sawing 

wood, &c. - 12 

" " " on S.W.Branch 1 

" Portable Sawing Engines 1 14 

" first cUss Passenger Cars 21 

** second" " and Mail Cars 6 

" Baggage and Express Cars 6 32 

'* 8 wheeled House Freight Cars 100 

" 8 " Cattle " " 74 

" 8 " Flat or Platform " 94 

" 8 " Magazine " 1 269 

Yfii have BO new 8 wheeled Flat Cars nearly finished. 

}inmU*.r oi 4 wheeled Orayel Cars 42 

" 4 " Wood-shed Cars 20 

'* 4 " Crank and Lever Hand Cars 26 

'' 4 " Ditching Trucks 60 

Tfut above Itolling Stock is generally in good condition. 
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Land Department Pacific Railroad, 

St. Louis, March 26th, 1859. 

John M. Wimer, Esq., 

President Pacific Railroad. 

Sir : In May last I was placed in charge of this department, 
and proceeded immediately, under the instructions of the Board 
of Directors, to organize it. The system I have adopted propo- 
ses to accomplish the following objects, viz : 1st. Tract Books, 
containing accurate lists of all the lands embraced in tlie grant 
to the Company. 2d. Township Plats, showing each tract of land 
in its proper township. 8d. Descriptive Lists, attached to each 
township plat, of every tract of land in the township, giving 
the subdivision of the section ; the quality of the land ; the 
kind of timber, if any ; whether watered or not ; whether min- 
eral land or not ; kind of mineral, if any ; improved or unim- 
proved ; Company price per acre ; how far from nearest depot, 
&c. 4th. County Maps, designating all the lands of the Com- 
pany in the county — showing county seats. State and county 
roads, towns and villages, stores, mills, churches, school houses, 
mines, furnaces, rivers, creeks, and branches. 5th. A proper 
Set of Books, containing an accurate account of all sales of 
land, purchasers' names, tracts sold, price per acre, date of 
sale and date of deed — at the same time discriminating between 
free lands and lands applicable to the South-west Branch, pre- 
emption and other lands. This system involved the necessity of 
employing a reliable and capable person to personally examine 
each tract of land owned by the Company, and report all the 
facts necessary to the preparation of the books, plats, maps and 
lists above referred to. I have, during the past summer and 
fall, had all the lands known as the free lands (127,000 acres) 
examined, and reports of them are now in this office. From 
these reports I have prepared all the books, lists, plats, and 
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maps, embracing the free lands, and have these lands now in 
such condition as to enable the Company, when desirable, to 
oflfer them for sale, with an accurate knowledge of their value, 
so that the Company will be at no disadvantage in selling them 
from ignorance of the facts necessary to a correct estimate, and 
at the same time enabling a purchaser to obtain in this oflSce 
all information which an actual inspection of each tract of land 
would give him. The cost of this examination to the Company 
will be one cent per acre, and, in addition thereto, the services 
of a draftsman in the office at a salary of f 80 per month. This 
is the plan that has been adopted by the Illinois Central Rail- 
road in regard to their lands. I believe it to be the best sys- 
tem, as it combines accuracy of information, convenience and 
accessibility in form, and economy in its operations. I propose 
to extend the same system to all the lands of the Company, and 
hope to be able to prepare the lands for sale as rapidly as the 
interests of the Company may require. 

The pre-emption claims on the lands of the Company remain 
in the same condition as at the time of my last report concern- 
ing them. I visited the South-west counties last fall, after 
notice to the pre-emptors, with a view to close up these pre- 
emption claims. This visit was without a favorable result, the 
holders of pre-emption claims refusing to pay the purchase 
money for their lands until such time as the Company shall 
finish their road to within twenty miles of each pre-emption 
claim. I did not consider such necessity to exist, to entitle the 
Company to receive the purchase money under the pre-emption 
claims ; but the claimants have professedly taken this view of 
their rights, and, utterly disregarding the requirement of the 
Company to pay the purchase money on their pre-emption 
claims, have refused to do so. It remains for the Board to de- 
termine what will be their future action in regard to these 
claims. 

During the past year I have prosecuted the suits against the 
trespassers on the Granby Mines section of the Company, to 
final judgment, in the Supreme Court of this State. This 
judgment sustains the lease of the Company to Messrs. Blow 
and Kennett, and the title of the Railroad under the Act of 
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the General Assembly of Missouri and the Act of Congress do- 
nating the lands. I now confidentlj expect that this decision 
will quiet all opposition to the assertion of the rights of the 
lessees under the Company, and in future will enable the Com- 
pany to secure their full rents from the mineral raised on the 
claim. This decision will have another effect, as it will put a 
stop to much of the trespass upon the timbered lands of the 
Company, conunitted under the impression that until the Road 
is completed no titje to the lands vests in the Company. 

Since the last Annual Report there have been but few cases 
of rights of way, on either the Main Line or the South-west 
Branch, adjusted, owing to the pecuniary diflSculties the Com- 
pany has labored under. On the Main Line to Jeflferson City 
there are at this time but three cases unadjusted ; and beyond 
that point, where it was absolutely necessary to do so, I have had 
assessments ; but have secured most of the right of way, upon 
compromise, at nominal damages. There are still a number of 
cases beyond Jefferson unadjusted because of the reason above 
adverted to. On the South-west Branch beyond St. Clair, du- 
ring the past year, there has been comparatively nothing done 
towards settlement of damages on the same account. 

In regard to the litigation of the Company outside of St. 
Louis, in the counties of Franklin, Gasconade, Osage, and 
Cole, a large number of suits have been instituted for stock 
killed on the line of the Road. Most of the cases in the coun- 
ties of Cole, Osage and Gasconade have been tried, and, so far, 
the judgments obtained against the Company have been for a 
much smaller amount than the value of the animals sworn to. 
In the county of Franklin the largest number of suits are pend- 
ing, to be tried at the April term, and I think the results will 
be about the same as in the other counties. I deem it 
proper to suggest to the Board the propriety of authorizing 
some officer of the Company to adjust all claims against the 
Company for stock killed as soon as the killing is reported by 
the Superintendent. This would save much litigation, relieve 
the Road from much censure, and at the same time save both 
in the amount of claim and the costs attendant upon the liti- 
gation. 

3 
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TO THE STOCKHOLDERS. 
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SAINT LOUIS: 

nONTED BY OHAELES 6. EAMSEY * CO. 

1860. 



BOARD OF DIEECTOBS 



f PAaiFIC BAILBOAI', IMO. 



HENKT U PATTERSON , 

JAMES E. VEATMAN, 
ADOLPHUa MEIER. 



ROGEBT K, WOODS, 
BOBERT HOLMES. 
KOBEBT BABTH, 
lOEN CAVENDEIt, 



Officers of the Fadjic Railroad Company, ISCO. 

GEORGE R. TAYU3K, Praidal. 
DANIEL H. GAHBIBON, Via PraOrid. 
FKEDERICK L. BILLON, Sanbiry oM TreaiuTtr, 
THOe. McKISBOCK, Chkf Eagitua- ana Suj^rinlouioU. 
DANIEL TROWBRIDGE, AvUlia: 
JOHN D. STEVENSON, Load Agent. 
C. C WHirrLEaET, AUomef. 



BOARD OF DIRECTORS 

OF PACIFIC RAILROAD. US0. 



HENRY L. PATTERSON, 

JAMES E. YEATMAN, 

ADOLPHUS MEIER, 

GEORGE R. TAYLOR, 

♦ROBERT K. WOODS, 

ROBERT CAMPBELL, 

THOMAS ALLEN, 

DANIEL R. GARRISON, 

ROBERT HOLMES, 

JOHN M. WIMER, 

ROBERT BARTH, 

B. W. GROVER, of Joknioa Comity, 

J. P. H. GRAY, of Moniteau Ck>i]iit7. 

f*El6et«d to fill yacaney oecasioned by death of Joaeph Oharleas.) 



Officers of the Pacific Railroad Company^ 1869. 

GEORGE R. TAYLOR, PresidmL 
DANIEL R. GARRISON, Vice PresidmL 
FREDERICK L. BILLON, Searetary and Treomtrer^ 
EDWARD MILLER, Chief Engineer, 
DANIEL TROWBRIDGE, Auditor. 
THOS. McKISSOCK, Superintendent, 
JOHN D. STEVENSON, Land Agent. 
C. C. WHITTLESEY, Attorney. 



St. Louisi June 4, 1859. 

A Special Meeting of the Board, convened by the 
President, was held this day, at nine o'clock, A. M. 

Mr. Garrison presented the following, which being 
seconded by Mr. Wimer, were unanimously adopted, viz. 

Whxbias, the nnei^ted death of JOSEPH OHARLESS, E^q.—late a member 
of this Directory — who but a few brief hours before, in the fall vigor of 

health and manhood, was devoting his valuable services in the management of 

its aflSfMrs, and with the promise of great future usefulness, has been announced ; 

therefore, be it 

BasoLTED, That in the sudden demise of Joseph Oharless, Esq., a mem- 
ber of this Board, the Company has lost one of its earliest friends, the Board 
one of its most useful members, the City of St. Louis one of her most exemplary 
and valued citisens, and society one of its chief ornaments. 

Resoltbd, That this Board deeply sympathise with the bereaved family of 
their late associate; that these resolutions be spread on the records of the Com- 
pany, and that the Secretary deliver a copy of these proceedings to the family 
of our late assodata 

Aebolved, That this Board will attend the funeral of the deceased. 

A true copy from the records. 



FRED. L. BILLON, 

Secretary. 



TENTH ANNUAL REPORT 



or THE 



BOARD OF DIRECTORS 



or THB 



PACIFIC RAILROAD 

Sotimitted to tie Stockholders larcl 26, 1S60. 



In compliance with the Charter of the corporation, the 
Directors submit to the Stockholders of the Pacific Railroadi 
tiie following report : 

When this Board entered upon the duties of their trust a 
year since, the floating debt of the Company amounted to 
about $445,000, as appears from the financial statement ap- 
pended to the last annual report. In point of fact, however, 
the debt was even greater than this, since many items of ac- 
counts not presented, or not passed upon by the Auditor, did 
not of course appear upon his books. 

1^ will be seen on referring to the reports of the officers 
hereto annexed, that the floating debt amounts to $378,139 32. 
Of this amount $37,508 28 is chargeable to the 'South- West 
Branch ; $100,000 of the debt, shown to be that of the Main 
Line, is the retained per centage earned under the contract 
with Kirkwood, Porter & Co., and was not due and payable 
mtil its completion ; but in the settlement with them it was a 
proper charge, and is made part of the floating debt as stated. 



The anexpei!tod failure of the Legislature at the regular s( 
<«ion to afford aid, left vour Board with no resources for c< 
\n<r on the work under contract, meeting the floating debt as 
fell due, and prodding for the July interest on the State bon( 
except the current earnings of the transportation departmei 
and some stock subscriptions wluch were only locally app1i< 
ble. The earnings were less than had been anticipated, ii 
consequence of the policy adopted by the Hannibal and 
Joseph Railroad, by which the river freights were reduced to] 
so low a point as to deprire the Pacific of the measure 
through business which it formerly possessed, and to leave it] 
almost wholly dependent xifoa the local freight and passengerif 
of which no riralry can deprive it. This local business is 
steadily upon the iiicrea;s«» and has received, as it deserves, 
oar fostering care. 

The lesson which our City and State have received from the 
history of the past season, although a severe one, is not with- 
out its use. We have been taught by sad experience that no 
advantages of local position will justify a neglect of the means 
of extending and improving these advantages ; and very few 
persons can now be found, so deaf to the united voices of 
patriotism and of enlightened self interest, as not to acknowledge 
that the immediate and enei^tic prosecution and completion 
of the Pacific Railroad to Kansas City, is essential both to the 
interests of the City of St. Louis and of the State itselfl 

The July interest was prompdy paid, the means being ob- 
tained by advance of money by the Directors, aad by their 
incurring personal obligadons to a large amount. In these 
negotiations they were generously and liberally aided by the 
savings institutions and private bankers of the City of Su Louis* 

We have also been able to complete and open the road from 
Tipton to Syracuse, a distance of five miles, which was done 
\unnnt Ist, 1859 ; and we have kept the work in progress as 
ftmi fUi our means would permit, from Syracuse to Otterville 
mffiu miles further. The graduation upon the latter sectiont 
whicff M very costly, is now nearly completed, and if the 
(UmpMty were in funds, could be opened for travel by the 
Amt of the ensuing June. 



The work in Johnson County, which has been prosecuted 
funds received from county and local subscriptions, has 
kept in operation, and an additional extent of eight miles 
put under contract. The latter arrangement became 
lessary in order to meet our engagements with the County 
Johnson. The extent of the new contract is about $100,- 
if and one half this amount is payable in Johnson County 
ids at par. About one hundred men are now at work on 
io contracts. The work from Otterville to Sedalia, a dis- 
of fourteen miles, in Pettis County, is light and could be 
led duriog the ensuing fall. 
At the recommendation of the Chief Engineer, and for the 
se of reducing the cost of the road, the Board have con- 
ided to increase the maximum gradient at different points 
i^Kin the line West of Syracuse to 70 feet per mile instead of 
Bo, as formerly proposed. A revision of parts of the line 
in Pettis and Johnson Counties shows that a very large re- 
daction in the expense of construction will be thereby obtained, 
uid the time required for completing ihe work will be much 
shortened. 

One of the most important acts of your Board during the 
past year has been the abrogation of the contract of Kirkwood, 
P<Nrter & Co., by an amicable arrrangement, under which these 
contractors are to complete the work to Otterville at their con- 
tract pricesi with the exception of Bridges and Buildings ; all 
the work beyond that point being surrendered to the Company. 
The consideration paid for this surrender was $60,000» payable 
io the Free Lands of the Company, to be purchased at public 
lale by the contractors to that extent, which has since been done. 
iL fall and final settlement of all demands whatever against the 
Company has been made and the contract surrendered by them, 
[t is believed that the work can be re-let In sections of moderate 
eogth to new responsible parties, at a reduction of three hun- 
Ired thousand dollars upon the former prices, and that this, 
vith the saving obtained by the increased gradients before 
eferred to, and other reductions in contemplation, will reduce 
he former estimates at least half a million of dollars. 
These views are confirmed by the result of two lettings, 
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ordered by the Board with a view to the immediate prosecution 
of the work from Ottenrille to Georgetown , and also between 
Kansas City and the Little Blue, in case aid had been grantei 
by the Legislature at the adjourned session, as was confideotljT 
expected* 

The Board feel great confidence in the estimates upon whicb,^ 
these calculations are based, from the fact that the work com- ■ 
pleted under the supenrision of the present Chief EnginecTi j 
both upon the Main Line and the South- West Branch, (a dis- ' 
tance together of one hundred and four miles,) has been done 
materially within his estimates, published in former Reports. 

During the past season a Committee of the Board, of whom 
the Vice President was Chairman, accompanied by the Chief 
Engineer, passed over the Line throughout its whole extent^ 
for the purpose of making themselves familiar with the details 
of the location, and especially to examine into the practicability 
and feasibility of a change of route in the County of Pettis, 
with the view of accommodating more satisfectorrly the village 
of Georgetown* This had been urged very strongly upon the 
former and present Board, and was a matter in which the citizens 
of the Northern part of the County felt a deep interest. The 
Committee's examination and report were conclusive in favor 
of the route already adopted, as the best, cheapest and shortest- 
Tour Board believe that no change of the present location is 
advisable, except such alterations in detail, as may be required 
to conform to the steeper gradients now proposed, and with 
the view to economical construction. The public opinion 
has settled down upon the present line, property has been* 
bought, sold and improved with reference to it, and much hard- 
ship and injustice would arise if material alterations should be 
made* We have no doubt, also, that the route is the right 
one. 

The subscription of Jackson and Pettis Counties, whiclfc 
were in an unavailable form, have been changed during ther 
past year by vote of the citizens. 

Jackson County subscribes $200,000, and agrees to issuQ 
bonds bearing ten per cent, interest and having one, two, three 
and four years to run, the proceeds to be applied, together witb 
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the remainder of the old subscription ($25,000), within the 
County, and also provided additional aid from the State or 
other sources shall be obtained by the Company. 

Pettis County subscribes $100,000 in similar short bonds» 
bearing seven per cent, interest, to be expended in the County^ 
and not to be called for until the balance of the road between 
Otterville and the County line shall be put under contract. We 
believe that these bonds can be negotiated and used for the 
purposes named without difficulty. 

The St. Louis and Lexington Railroad Company, chartered 
with the view of connecting the important town of Lexington 
with the Pacific Railroad, has applied to this Company to 
adopt, in regard to their road, the system of " pro rata,'' on all 
the business furnished by them, believing that a contract in ad- 
vance to this effect would aid them in constructing this branch, 
which would undoubtedly become an important feeder to the 
Pacific Railroad. A committee of our Board was appointed 
to confer with them on this subject ; but, under existing circum- 
stances, it was not deemed advisable to act until after the ad- 
journment of the Legislature. We commend the subject to 
the consideration of the next Board. 

The Company has secured valuable donations of land at 
Elansas City, and at nearly every point of importance between 
that place and Otterville, for the transaction of their business* 



SOUTH-WEST BRANCH. 

This important work has also received the careful attention 
of the Directors ; and we have been able to complete and open 
to the public forty-one miles additional of road on the 23d of 
February, 1860, from St. Clair to Knob View, a point 98 miles 
from St. Louis. It is expected that we shall be able to open 
the road during the present season sixteen miles further to Rolla, 
the County seat of Phelps, for which distance the iron has been 
bought and paid for. The graduation is well advanced to Dil- 
loDton, which point may be reached by mid-summer. 
2 
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Beyond Rolla the heaviest sections as far as Little Piney 
have been for sometime in progress ; and the contractors are 
now preparing to fill up all the intermediate sections, and to 
start all the heavy points as far as the valley of the Robidoux. 

For the prosecution of this work the Board were able to 
close a negotiation last summer for the sale of $900,000 of the 
guaranteed bonds of the South-west Branch, which were 
placed in the hands of Thomas Allen, Esq., the agent appoin- 
ted by the Governor, to be drawn for as required. Since that 
time the work has progressed vigorously. These bonds were 
sold at eighty-six per cent, and the purchasers were Diven, 
Stancliff & Co., the efficient contractors for the South- West 
Branch. 

The contract entered into by the last Board with Messrs. 
Wood, Morrell & Co., of the Cambria Iron Works, in Penn- 
sylvania, for 5,000 tons of rails, is yet in force. When the 
time for delivery of the rails approached, it was found imprac- 
ticable to fulfil the Company's obligations, and these gendemen 
very liberally and promptly consented to postpone the contract 
to a future day. Messrs. Diven Stancliff & Co., subsequently 
purchased 1,500 tons at the same establishment, all of which 
were promptly delivered, and a part are laid. 

The great excellence of these rails, and the handsome man- 
ner in which Wood, Morrell & Co. acted in the prembes« give 
them especial claims upon the Company, and we commend 
them to our successors in office with great pleasure. 

The Company is still indebted to parties in England for 
a part of the notes given for iron rails, purchased by a former 
Board. These notes are all overdue, and are secured 
by collaterals of unguaranteed South- West Branch Mortgage 
Bonds, and Main Line Free Land Bonds, which are liable to 
be sold at a sacrifice. The holders of the notes have acted 
with the most commendable liberality and patience, and the 
time has now arrived in which the payment of them has become 
a matter not only of good faith, but of necessity. 

Indeed, it will be seen from the records in the office of the 
Treasurer, that in the event of the Legislature not providing for 
this debt, the Directors themselves, to prevent a sacrifice of the 
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Securities} pledged themselves to pay the same, which they are 
prepared to do so soon as the fate of the bill granting aid to the 
road is known ; and if the Directors shall cease to be officers 
of the Company before that fact is ascertained, they commend 
this pledge and assurance to their successors. 

The Board have been able to meet the interest, and to 
reduce the principal of these notes materially ; and they hope 
that their successors in office will give this matter their early 
and prompt attention. 

Mr« Edward Miller, who has been Chief Engineer of the 
C!onpany for nearly four years, tendered his resignation to the 
Board last winter, having determined to retire from bis pro- 
fession. At the request of the Directors he consented to remain 
until the 1st of April, at which time other pursuits will require 
bim to retire. The Board regret the loss of this gentleman's 
servicesi and have placed upon their records the testimony of 
his worth. It will be one of the first duties of the next Board 
to select his successor, and it is worthy of their consideration 
whether this important and onerous office should not be divi- 
ded| and an engineer be appointed for each branch indepen- 
dently. The bill passed by the Legislature for the relief of 
the railroads, provides for the entire seperation of the accounts, 
and for keeping different books for the two roads; and the 
division of the Engineer corps will be carrying out this princi- 
ple in the most effectual manner. 

The Board having completed their title to the Free Lands 
belonging to the Main Line, 125,421 acres, directed the public 
sale of them to be held in October last. For the results of 
this the Stockholders are referred to the report of the Land 
Agent. The unfavorable condition of the money market ren- 
dered the time unpropitious, and the most valuable of the lands 
were retained by the Company. As the completion of the 
South- West Branch to a point two miles beyond Knob View 
will entitle the Company to a large additional quantity of land 
granted to aid in the completion of that work, all the ifequisite 
preparations have been made, by maps and examinations, to 
put the Board in possession of the requisite information to act 
intelligently in the premises. 
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For the details of the operations of the transportation 
department, we refer to the full and satisfactory information 
comaioed in the annexed tables* The general result may be 
sanimed up as follows, viz : 

MAIN LINE. 



ToUl eAmings for the year, $648,600 90 

charged to transportation, 861,882 21 



Lamag net eanings, $286;T68 69 

Indoded in the amount of expenses as giyen, are seTeial items 

chaig e a ble to renewal acoonnt, amounting to $15,486 05 

Tbe icfloh diows an increase in earnings oyer preTious year, of. $18,082 27 

in expenses, of. $ 9,895 14 



DiuiDg the year there have been renewed, in the track, 
(chiefly on the Eastern division,) 19,855 cross ties, and 8,500, 
fibieb have been delivered along the line, are to be put in 
imniedjately. 

Tbe (oar Passenger Cars first built by the Company, and two 
wbieb were purchased several years since, have been entirely 
tehnilu All tbe Freight and Passenger Cars, and Locomo- 
ure^ have been well kept up and are in good condition. - 

Tbe ftockbolders are aware that the General Assembly, oon- 
reoed in extra session by the Govemer of the Slate on the 
2f7tb of Febmarj last, has passed a bill entitled "An act 
mtkkm^ a final grant of State aid to certain Main Trunk Roads, 
«Ki for other purposes," which is stiO in the possesaon of the 
EjMCQthre of the 8tate, and only awaits his approval to 
MoooK a hw. 

ScKWiin: toe same receive the Executive saoctioo, it will be 
W £rei£ value and importance to this Company, and <Hir sue- 
ixssBOirs vill lie enabled by its provisiOQS to liquidate nearl j, if 
MK fLLf tae Doatinz debt of the Company, and prosecute the 
vofk yec lo be dooe vigorously* and with County subscrip- 
UOII6 and funaer coqK>rue and individual* yet to be obtained 
aktf^: vae liae of the road, it b to k< hoped to its final 
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it were unnecessary to say that the Company failed in meet- 
ing the interest due the Ist of January last on the bonds of 
the State advanced to the Main Line; and the act above 
referred to is the more important in that particular, as it releases 
the Company from forfeiture incident on the same* 

With the accompanying document will be found a commu- 
nication from the Counselor of the Company, showing in detail 
the name and character of all the litigation for and against the 
Company, pending in the Supreme Court, and the Courts of 
St« Louis County* 

The same system adopted by our predecessors, detailing 
watchmen to pass over the road before the approach of trains* 
and whose especial duty it is to see that no obstruction is 
upon the track, has been continued, and no accident has 
occurred^ nor passenger injured during the year* It is believed 
that the road-bed and rolling stock of the Company is in 
excellent condition, and we refer with pleasure to the several 
reports of the heads of departments for the details of the ope- 
rations of the Company. At an early day after we were inau- 
gurated, such reductions in the salaries of the officers of the 
Company were made as seemed to be proper, and it is believed 
that no inconvenience or injury has resulted therefrom ; and 
it is due to the officers as well as the employees that honorable 
mention should be made of their entire willingness to assist the 
President and Treasurer in operating the road, amid its most 
pressing financial embarrassments, and we now bear testimony 
to the energetic, prompt and faithful manner in which all con- 
nected with the Company have discharged their various duties. 

All of which is respectfully submitted for and on behalf 
of the Board. 

GEO. R. TAYLOR, 

President. 



CHIEF ENGINEER'S REPORT. 



■••• 



ENGINEER DEPARTMENT FAOIFIO RAILROASf, 

JforeA 23, ISSOl 

Gborob R. Taylor, Esq., 

PreHdefU. 

Dear Sir : — The fullness of the information in your pos- 
session in regard to this department, seems ta obviate the 
necessity of the usual formal report from me at this time, 
which indeed is rendered unnecessary, by the late full commu- 
nications made by me to the Board of Public Workd, and 
published by the Legislature* It may be considered sufficient 
for me to say, that having been permitted by you to review the 
statistics embodied in your own report, prepared for the coming 
meeting of the Stockholders, so far as they relate to matters 
properly connected with the Engineer Department, I cordially 
endorse, and accept the responsibility for the same. 

In view of my immediate resignation, I have been busily 
engaged in putting the affairs of my department in such condi- 
tion as to give the least possible trouble to my successor ; and 
for this purpose have settled finally the contract of Diven, 
Stancliff & Co., so far as their work is completed, viz — ^from 
Franklin to Knobview. As the contract of Kirkwood, Porter 
Sc Co. has also been finally settled and closed to Syracuse, the 
amount of outstanding unsettled accounts will be quite moderate 
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and these will be left in a condition which I hope will be quite 
satisfactory and intelligible* 

Should it be in my power hereafter to aid the Company, 
by any information in my possession, in regard to matters trans- 
acted during my official connection with it, I hope the Board 
will call upon me without hesitation. The termination of my 
official career will not terminate my interest in the welfare of 
the Pacific Railroad, nor my regard for the gentlemen identified 
with its history, to whom I am idebted for so many acts of 
kindness and friendship. 

With great respect, 

Yours truly, 

EDW. MILLER, 

Chitf Engineer. 
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[NO. I.l 

IINANCIAI SUTGISNT PACIFIC RAILROAD, lARCH 1,1860. 



RECEIPTS. 



CAPITAL STOCK. 

Stock paid ininfuU, $1,752,800 00 

" " « in part, ;....i»42,168,300 00 

Less due on same, 617,777 75 

1,640,^22 25 

Forfeited Stock, 1,437 60 

Interest Scrip, „, 9,001 90 

Total for Main Line, $3,303,761 66 

Stock Sontk-West Branck paid in part, 356,000 00 

Less due on same, 287,666 67 68,333 3B 

Total amount received from Stock, ,, $3,372,094 98 

BONDED DEBT. 

Bonds of State of Missouri issued for Main Line, 7,000,000 00 

Pacific Railroad Construction Bonds, 18,000 00 



Bonded Debt Main Line, 7,018,000 00 

SOUTH-WEST BRANCH. 

^onds of State Mo. issued for S. W. Branch, 1,268,000 00 
Construction Bonds, 1,332,000 00 



Bonded Debt Soutk-West Branck, 2 600,000 00 



Total Bonded Debt, $9,618,000 00 

Premium received on Bonds, » 71,594 30 

LAND ACCOUNT SOUTH-WEST BRANCH. 

Lands sold, 7,756 55 

Land Grant rents, 12,146 89 

LAND ACCOUNT MAIN LINE. 



19,903 44 



Lands sold, 24,705 16 

Land Grant rents, 155 40 



24,860 56 



FLOATING DEBT. 

Bills Payable, 345,343 09 

Accounts Audited, » 79,414 83 

Wm. G. Wear, Trustee, 4,000 00 

Total Floating Debt, 428,757 92 

Total Receipts from all sources to date, $n 535,211 10 



The above Floating Debt has been reduced $50,618 60, this amount b^ing in the 
hands of Robert Bcubon i Uo , of London; applicable to the iron debt. 

3 
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EXPENDITURES. 

OONSTRUOTION— Sr. Louis to JcfFEBscm Gitt. 

Onulaation and Masoniy, $M0f»882 H 

Brldgei, 265,936 42 

BAlluting, 102,668 OS 

Total ooit of Koad Bed, $3,m,386 89* 

Pupentruoturo, 1,243,619 19 

Land and Land Damage, 227^)74 14 

Ileal Estate, 18,220 1« 

Boyenth Btreet Depot grounds, 120,000 00 

Total Bight of Way and Beal Estate, 366,194 30 

Fonoing and Oatee, 102,940 20 

Cattle Guaida and Road Crossings, 4,489 65 

Total Fencing and Protectiong, 107,429 8^ 

Station Buildingf, IS^^ISO 54 

Wood and Water StaUons, 47,472 18 

Engine llooaes and Maehine Shops, 85,554 90 

Tools and Machinery, 30,217 81 

TumUUet, 19,486 55 

Total Boildings and Maehinery, — . 307,911 9& 

Telegraph Line, ^ ^......^...« 6,322 62 

Engineering and Agencies, ».......» »«...... . 185,809 74 

Total cost of Road Bast of JefGenon, exdnsiye of 

Boiling StodL and Geneial Expenses, ^. $5,993,674 

C:kNSTRUCnON<-W£8T or Jcffsbsqit drr. 

QribduatioA and Masonry, ^ » 967,374 71 

Bridges. - - - 19,748 4S 

BallasUng ^ ^ « 8,883 52 

SapM«tr«tt«rK «,. ^ 477.743 67 

Ofttil<» Qttanb and Road Crossings, ..«...^....^^...^ 46o9 97 

fysaeii^* ^ ^ 45,996 92 

Wood and W»t«r :^tion$, 13,997 3> 

Sk^A94\^tt -Willi -HUl^^^a »»%%%»»»»%»»%%%»%»»»%%»»»%%%»%'»»»%»»»♦*»%••—♦•••»»• M.'Mj^m^mk ^Nr 

E)agine UckiK4« and Madkine $h«>i», v****.*«».«^>—— • 1^7$ 9^ 

TMraitakdM^ » ««.»^^....^..... . 2^59 5^ 

l^i^|S«««Nrii^: and AgiNtMi«i$« «... 19S.0i»r ST 

Land and Laad I>aaKSg«s« 2152 T3 

Cwt of KtMd lo dUiK West of Jelferson, exdoarre 

«i KgiUtn^ Slock and GoMni £]i7eK«& $lMZJtSS 

ROULIN'G glOCK. 

LosV«v>4kvy» Mid TkmdMn;. .« .. 2:99j>^ 4(( 

l^it(»lNl^E«»r aad ¥i»($ii^ Omk: lM>jlM6 14 

iicaTv^^ bvft »:^t Haai VV9. — ........ 23.292 75 



T(>Qa R<}^XJui^ $^Q<k. ... 



CWti^ foraid, ...4S>S3J[;n) 
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Brought forw»i«U $8^83,130 23 

QENEUAL EXPENSES. 

Sxpenses and Stationeiyy ^ 87,568 51 

gencies, « 43;t83 17 

Total Qeneral Ezpeows, ^ ^.^ 230^1 C9 

INTEREST AND EXCHANGB ACCOUNT. 

it and Exchange, ^ 693,497 U 

nt on Bonds. ^ 971,295 62 

iasion Account, 134.586 06 

i on Stock, 116^33 48 

Total Interest, Exchange, Ac, $1/^15,512 90 

CONSTRUCTION — B. W. B&JJKa. 

ition and Masonry, ».» $1,077,846 22 

s, „ 44,804 36 

tructure, 616,818 11 

;ing, 1,000 00 

Guards and Road Crossings, 253 59 

g, 8,117 78 

and Water Stations, ^ 7,771 09 

I Bmldings, 7,378 97 

bles, 3,118 60 

(ering and Agencies, 137,014 28 

nd Land Damages, 8,527 51 

Total cost of South-West Brftnoh, exclusive of Land 

Grant and General Expenses, $1,912,650 41 

LAND GRANT, 
ng Geological Survey of South-West Branch, 36,199 34 

GENERAL EXPENSES. 

Expenses and Stationery, ^..». 12,576 37 

gencies, ^ . 10,916 70 

Total General Expenses South-West Branch.......... 23,493 07 

INTEREST AND EXCHANGE ACCOUNT. 

t imd Exchange, 295,699 16 

nt on Bonds, 396,987 50 

ssion Account, „ 13,267 50 



Total Interest, Exchange, Ac., S. W. Branch, 705,954 16 

CES to Account of sundry OflEioes, representing Ex- 
aditures not yet distributed to respective Accounts, 
id Material remaining on hand. 

• Agent, 284 58 

Engineer, 4,965 70 

• Mechanic, 25,210 27 

Master, 23,690 68 

ntendent of Repairs, 8,591 75 

Total Undistributed Balances, ^ 62,742 98 

Carried forward, ^13,070,534 17 
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Brought Forward, $13,070,534 U 

ASSETS IN HANDS OF TREASURER. 

Bills Receivable, 155,878 93 

Bonds of Town of Hermann, 500 00 

John F. Mense, Agent, 118 79 

Page A Bacon, 6,000 00 

Louis A. Welton, 64,000 00 

Robert Benson, London, 50,618 60 

Beiy. W. Grover, 760 00 

Johnson County "Warrants, 6,600 00 

Gash in hands of Treasurer, 8,243 71 

Total Assets in Treasurer's hands, 280,620 03 

INCOME ACCOUNT. 

Whole amount of Interest charged to Transportation 
Department, since opening the Road to Franklin (see 
detailed Statement No. 2), $1,222,721 64 

Less nett Earnings in same time, 1,039,366 64 

Balance being Deficiency of Income, 183,365 00 

Steamboat Line, being balance of Account on Auditor's Books, 701 99 

Whole Amount of Expenditures, $13,636,211 19 
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[NO. 2.] 



TRANSPORTATION DEPARTMENT, 

March 1, 1860. 



RECEIPTS. 

PAssKUCEKS—TransportuUon of Passeugers to Dec. W, 1852, 108 15 

from Jan. 1 to Dec. 31, 1863 33,803 35 

from Jan. 1 to Dec. 31, 1854, 53,377 15 

11 months, to Nov. 30, 1855, 87,208 75 

1 year, " " 30, 1856, 189.151 10 

1 •♦ " " 80,1857 3^,519 34 

1 " " •• 30,1858, 299,114 86 

1 " " " 30,1859, 322,675 70 

3 months, *• Feb. 29, 1860, 64,180 40 



44 
(4 
•t 
ti 
it 
U 
(( 
«( 



ti 
t( 
it 

«c 
«« 
«t 
t( 
« 



Fbeicht— Transportation of Freight to December 31, 1853, 7,619 94 

1 year to '* 31,1854 32,947 68 

11 months, to November SO, 1S55, 61,049 07 



-$1,447,138 80 



• 4 

it 
t( 
t( 
t( 
14 
<( 



41 
44 
44 
44 
44 
41 
<< 



44 
4t 
44 
44 
44 
44 
44 



1 year, 
1 " 
1 " 
1 " 
3 months " 



44 
44 
44 

41 



4i 
44 



30,1856, 155,72872 

80,1857 221,627 47 

30,1858, 275,159 50 

80,1859 833,442 29 

Febmary 29, 1860, 82,19143 



-$1,1€9,665 50 



Otheb SAnRCEs— Receipts for Mails, Ac, to. . . ... November 30, 1854, 1,501 64 

1 year, to •• 30,1855 1,640 84 

" " 1 •• " " 30,1856, 14,218 91 

1 •• •' " 30,1857, 16,014 82 

" *' 1 " •• " 80,1858, 11,912 45 

" " '♦ 1 " •♦ " 30,1859 11,844 09 

•♦ •• " 8 mos. " February 29, 1860 12,163 14 



69,885 39 



Total amount of Receipts te Febmary 29, 1860, .$2,686,189 69 

EXPENSES. 

Transportation Expenses to November 30, 1853, 25,612 60 

80,1854, 61,68986 

30,1855, 126,64079 

80,1856, 232,38791 

80, 1857, 852,272 09 

30,1858, 848,424 90 

30, 1869, 382,727 26 

February 29, 1860, 86,478 63 

Expenses of Gasconade Bridge Disaster, 21,757 76 

Cars Destroyed and Re-built,. 9,881 35 



44 


44 




year, 


to 


44 


44 


44 




44 


it 


44 


l< 


44 




44 


44 


44 


4t 


44 




44 


44 


44 


• 4 


i4 




44 


14 


44 


(( 


il 




44 


44 


44 



44 



8 mos.. 



$1,646,823 16 

Nett Earnings to February 29, 1860, $1,039,366 54 

INTEREST GHABQED. 
Interest charged to Transportation Department, to ..... . November 80, 1864,. . 48,360 00 

80.1855,.. 62,187 96 
30, 1866,. . 158,853 00 



44 



II 



44 
44 
44 
V4 

il 



1 year, to 

1 44 44 

1^ 41 14 

I 44 44 

I 44 l( 



44 
II 
II 



80, 1867,.. 226,794 91 
30, 1858,. . 338,260 00 
30, 1859,. . 388 265 67 



-$1,222,721 54 



Which shows a deficiency of. $ 183,356 00 

of nett Earnings to pay Interest charged to Transportation Department since opening 
the Road to Franklin. 
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[NO. 8.] 

EARNINGS OF THE PACIFIC RAILROAD, 

Fob thx Yejlb Erdiko Fbbbuabt 29, 1800. 



MAIN LINE. 





FREIGHT. 


PASSENGERS. 


MAILS. 


TOTAL. 


March — 1859, . . 


32,358 45 


30,701 72 


2,037 50 


65,097 67 


April, ... 


23,902 60 


31,182 63 


2,037 50 


57,122 73 


May, . • , 


• • • 


25,380 17 


26,265 47 


2,037 50 


53,683 14 


June, . . . 


• . 


23,592 03 


26,111 81 


2,037 50 


51,741 34 


July, . . . 


• • 


16,111 39 


25,011 53 


2,037 50 


43,160 42 


August, . , 


• . 


22,597 98 


23,705 00 


2,100 00 


48,402^98 


September, 


• . • 


28,360 66 


30,207 99 


2,100 00 


60,668 65 


•October, . , 


• • • 


30,442 56 


29,583 34 


2,100 00 


62,125 90 


November, 


B • • 


32,718 35 


24,097 18 


2,100 00 


• 58,915 53 


December, . 


t • • 


28,648 00 


23,310 55 


2,100 00 


54,058 55 


January — 1860, . 


23,468 50 


18,890 93 


2,100 00 


44,459 43 


February, . . . 


27,714 71 


18,661 58 


2,100 00 


48,476 29 




315,295 40 


307,729 73 


24,887 50 


1^647,912 63 


Add Rents Received, 


• • ■ 


• • 


370 50 


^' Earnings Telegraph , 


• • < 


* • • 


317 77 




$648,600 90 



[NO. 4.] 

EARNINGS OF THE PACIFIC RAILROAD, 

Fob thb Ybab BvDiiro Fbbbuibt 29; 1860. 



SOUTH- WES 



BRANCH 





FREIGHT. 


PASSENGERS. 


TOTAL. 


March— 1859, . . 


669 77 


509 63 


1,179 40 


Aprils • • . . 
May> .... 




541 69 


470 40 


1,012 09 




642 32 


495 10 


1,137 42 


June, .... 




576 87 


510 00 


1,086 87 


July, .... 




507 42 


461 76 


959 17 


August. . . i 
September, • . 




744 03 


510 56 


1,254 58 




828 92 


578 55 


1,407 47 


October, • . . 




694 78 


578 05 


1,272 83 


November, . . 




862 68 


494 70 


1,357 38 


December, • . 




807 34 


396 45 


1,203 79 


January — 1860, . 


486 05 


420 00 


906 06 


February, • . . 


729 56 


405 80 


1,136 36 






$8,091 43 


$5,820 98 


$13,912 41 



f 
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[NO. 6.] 

EXPENSES.OF TRANSPORTATION DEPARTMENT 

Or FAOxno Railroad, roR thr Yrar Ekdiho Fcbruart 29, 18G0. 



FOR WHAT. 



t( 

u 
it 
ti 
*c 
it 
a 
it 
(t 
it 
it 
a 



Repairs of Engines and Tenders^ 
'' Pass, and Bagg. Cars, 
Freight Cars, • • . 
Gravel & Hand Cars, 
Tools and Machinery, 
Road Bed, .... 

Track, 

Bridges, 

Fences and Gates, . 
Cat. Gds. &. Rd. Cross. 
Mac. Sh. & Eng. Hou. 
Station Buildings,. • 
Wood & Water Stat's, 
Turntables, . . . • 

Fuel consumed, 

Oil and Waste, Engine? & Tend% 
« " Pass. & Bag.Crs, 

" " Freight Cars, . 

Incidental Shop Expenses, . . . 
Handling and Carrying Mails, . 
Greneral Superintendence, • • • 

Agents and Clerks, 

Conductors, Bag. and Brakemen, 
Enginemen and Firemen, . • . 
Flagmen, ........ 

Telegraphing TRep'rs & Operat.)* 
Porters, Watch & Switchmen, . 

Water Attendance, 

Loading and Unloading Freight, 
Exp. Pass .detained at Jeff. City, 
Printing] and Advertising, . . . 
Office Expenses and Stationery, 
Expenses for Trains, .... 
Loss and damage. Goods & Bagg. 
Claims for Stock killed, . . . 
Damage and Injury to persons. 
Cars destroyed and re-buflt, • . 



MAIN LINE. 


S. W. BRAN. 


TOTAL. 


26,564 35 


349 68 


26,914 03 


8,788 61 


598 80 


. 9,^87 41 


9,165 79 


450 00 


9,615 79 


365 22 


32 17 


387 39 


1,507 06 


85 00 


1,542 06 


34,682 44 


2,791 74 


37,474 18 


71,718 28 


4,556 30 


76,274 58 


9,177 32 


11 48 


9,188 80 


1,289 38 


32 87 


1,322 25 


3,033 84 




3,033 84 


475 71 


10 20 


485 91 


1,935 10 




1,935 10 


2,332 39 




2,332 39 


774 18 


3 00 


777 18- 


30,369 57 


1,421 61 


31,791 18^ 


2,685 88 


63 05 


2,748 93- 


586 58 


30 45 


617 03 


1,081 53 


59 70 


1,141 2^ 


2,211 26 


56 16 


2,2t>7 42 


765 25 




765 25^ 


7,708 64 


910 82 


8,619 46 


25,410 98 


1,340 02 


: 26,751 ua 


24,428 94 


1,154 86 


25,583 80- 


23,399 95 


562 08 


23,962 03 


23,218 80 


423 30 


23,642 10 


2,372 72 




2,372 72^ 


9,189 65 


260 50 


9,450 15 


7,808 55 


509 26 


8,317 8i 


10,912 52 


1,006 73 


11,919 25- 


734 80 




734 80 


6,073 71 


68 35 


6,142 06' 


3,393 46 


157 33 


3,550 79 


3,033 88 


162 60 


3,196 48- 


807 16 


1 50 


808 66- 


2,344 91 




2,344 91 


119 05 




119 05* 


1,374 75 




1,374 75 


$361,832 21 


$17,059 56 


$378,891 77 



Earnings of Transportation Department j(Main Line), for the 

year ending February 29, 1860, $648,600 9(^ 

Expenses charged to Transportation Department, . $361,832 21^ 

LESS RENEWAL ACCOUNTS. 
Cattle Guards re-built, . . .^ . . 
Cross-Ties renewed — cost and labor, . 
Cars destroyed by fire — re-built, 



$3,011 24 
9,169 60 
1,374 75 



Extraordinary Repairs to Moreau Bridge, 1,929 46 



15,486 05 



.$346,347 16- 



Balance, $302,253 74 
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INO. 6.] 

STATEMENT 

or 

MONEYS REMITTED TO TREASURER. 

From tux Sktxrai. Statiokts, for thc Tkar Rndiho Fkbruart 29, 1860. 



S TAT IONS. 



Fourth Street Office, 
St. Louis — Depot, . 
Kirkwood, . . 
Meramec, . . 
Glenco6, • . 
Allenton, . . 
f'ranklin, • • 
St. Clair, . . 
Cuba, • • . 
Knobview, . . 
Gray's Summit, 
Labadie, • . 
South Point, . 
Washington, . 
Miller's Landing 
Berger, . . • 
llermann, . • 
Chamois, . . 
St. Aubert, . 
Osage, . * . 
Jefferson City, 
California, . . 
Tipton, i . • 
Syracuse, . . 



TOTAL. 



60,169 

209,949 

4,860 

2,537 

3,495 

2,550 

12,472 

21,522 

1 

92 

2,953 

1,800 

2,056 

15,392 

6,992 

1,026 

^10,955 

3,468 

9,580 

23,854 

44,943 

18,564 

80,219 

87,134 



65 
24 
93 
10 
80 
72 
93 
43 
00 
00 
98 
70 
35 
41 
25 
20 
09 
42 
82 
05 
77 
31 
68 
39 



$616,594 22 



FREIGHT. 



104,951 49 

2,215 78 

657 20 

713 20 

807 57 

3,577 23 

14,955 48 

1 00 

92 00 

1,434 58 

537 10 

1,238 80 

7,213 31 

4,102 15 

536 15 

5,814 14 

2,115 37 

5,134 62 

20,409 20 

17,301 52 

13,139 26 

58,715 23 

57,848 29 



$323,510 67 



PASSEITGERS 



50,169 65 
104,997 75 
2,645 15 
1,879 90 
2,782 60 
1,743 15 
8,895 70 
6,566 95 



1,519 40 

1,263 60 

817 55 

8,179 10 

2,890 10 

490 05 

5,140 95 

1,353 05 

4,446 20 

3,444 85 

27,642 25 

5,425 05 

21,504 45 

29,286 10 



$293,083 55 



REMARKS. 



1 day; 
6 daysj 



7 J mos. 
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LAND DEPARTMENT PACIFIC RAILROAD, 

St. LouU, April 2. I860. 

George R. Taylor, Esq., 

President Pacific Railroad. 

Sir: — Herewith I submit a statement of the condition of 
the Land Department up to this date. 

There remains unsold of the Free Lands 51,182 14-100 
acres, being almost entirely mineral lands, and constituting the 
most valuable portion of the grant to the Main Line. 

There has been sold thus far to pre-emptioners exclu- 
sively, 3,770 12-100 acres of the land>applicable to the South- 
West Branch. Not one acre as yet has been sold to any 
person except an actual settler or claimant under the Pre-emp- 
tion Clause of the Act of the General Assembly of the State 
of Missouii, applying the Land Grant to the Pacific Railroad. 

1 sliall endeavor to bring the lands of the South-West 
Uranch, now subject to be sold, into the market during the 
nt^xt throo nionths. The examination and classification of these 
lundrt is now being made; and I have every reason to believe, 
will bo roiuploted in time to olfer the lands subject to sale by 
tht> duto nbovo indicated. 

Thoro have boon during the past year but few contested 
v\^\\U of way adjusted : the monied embarrassments of the 
I'tunpanv huvo boon »ueh as to restrict me to those cases alone 
of imporativo nooewity* 
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The litigation of the Company outside of the County of St. 
Louis, is confined to two cases of trespass — one for killing an 
individual, the other for personal injury ; six cases of contested 
right of way.^nd a few cases growing out of the killing of 
stock, on the line of the Road. The present Spring Terms 
of the Courts will dispose of nearly all the cases now pending 
against the Company. 

The policy at present pursued, to pay for all stock killed as 
soon as reported, will relieve the Company of a vast amount of 
petty suits and large bills of cost. 

Tou will find by an examination of the tables herewith sub- 
mitted the operations of this Department, both in public and 
private sales ; the amount of cash received ; the amount paid 
to the Treasurer; the amount of notes taken at the sale; the 
total rents received, and the amount of land undisposed of. 
All of which is respectfully submitted. 

JOHN D. STEVENSON, 

Land Agent P. R. iZ. 
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, tN:o. a J 

BtoUiiM&t of Ijuid Sold and Uniold belonging to Padfio R. R» 

Original Grant Certified — 

Main Line Free Lands, 127,163 32 

South-West Branch Lands 1,040,000 00 



rtflkMB^rfk 



1,167,163 32 

Sold Free Lands, 76,603 23 

Unsold Free Lands, 61 ,182 14 

Certified, but no title acquired by 

Pacific Railroad, 377 96 

^ 127,163 32 

Soath-West Branch Lands sold. 3,770 12 

" " " "unsold. 1,036,229 88 

— ■ 1,040,000 00 

Acres, 1,167,163 32 
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[NO. 3-] 

Aooonnt of liand Departinmit up to April X, X8$0L 

l^otal sales Free Lands, $127,267 88 

** ^' S. W. Branch Lands, . . 9,886 20 
Kents received firom Land Grants,. 14,324 22 

$160,978 30 

Cash paid Treasurer on account Free Lands,.. . 29,031 90 

** •• " " " S^W.B. Lands, 9,386 20 

^rkwood. Porter & Go's receipts, 60,086 02 

^aid by former Land Agent, 2,367 76 

^iUs Receivable, 36,191 61 

^^d Treasurer on account Rents, • 14,324 22 

^eo per cent, discount allowed for cash........ 601 69 

\ ■ I sag 
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COUNSELLOR'S OFFICE PACIFIC B 

JfardkM, : 

To George R. Taylor, Esq., 

President Pacific R. R. Co. 

Dear Sir : — At tbe close of tbe fiscal year of the 
pany, I deem it my duty to report upon the condition 
suits for or against tbe Company, now pending in the ( 
of the County of St. Louis, so that my successor in offic 
have some information relative to the law suitd of the Con 
and not be compelled to hunt it up by searching the d 
of the different Courts, as I was forced to do when I took i 
of this office* 

My letter of April 23, 1859, showed the condition 
, cases then standing on the dockets, with two omissions, 
are now filled up. 
Supreme Court — 

James McDermott vs. Pacific Railroad Company, \ 
from St. Louis Common Pleas, argued and submit! 
October terra, 1859, awaits decision. Damage to Brat 
injured on the road. 

John D. Dare vs. Pacific Railroad Company, appeal 
St. Louis Common Fleas, for bearing at this term. E 
of contract of hiring. 
St. Louis Common Pleas — 

No. 9, October term, 1857, Pacific Railroad Compai 
Page & Bacon, 9uit on note $12,500, defended. 
Ho. 304:f March term, 1857, John W. Subert vs. 
paay, for killing plaintiffs son, judgmetvl^ TJ^c^toIa^t 16^ 
for $2,000 9 and motion in arreat, \ vjovA^Jl ^^n\^^ ^w ^^^ 
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No* 205, March term, 18d8> Company vs. Samuel Meyefi 
for stock subscription, defendant not found and suit abated. 

No. 345, October term, 1858, Charles P. Booge vs Com* 
pany, breach of contract of hiring, judgment for plaintijS*, May 
25, 1859, for $250. 

No. 180, April term, 1859, Charles P. Booge vs. Company, 
breach of same contract, continued by plaintiff, January 31, 
1860. 

No. 40, November term, 1859, James Mulligan vs. James 
MulhoUand, tenant of Company, nonsuited March 9, I860. 

No. 631, November term, 1859, Abner Hitchcock vs. Com- 
pany, suit for damages at Gasconade. 

No. 854, November term, Louis Samuel vs. Company, non- 
delivery of freight. 

No. 434, April term, 1860, Michael Burke vs. Company, for 
four thousand ties at fifty cents. 
St. Louis Land Court — 

. Rosalie Tisen vs. Pacific Railroad Company, ejectment for 
part of track, nonsuited, March 12, 1860. 

No. 56, March term, 1859, Pacific Railroad Company vs. 
f eter Lindell, ejectment for section 8, and 18, township 45, 
north, range 7 cast, under grant to Railroad. 

March term, 1860, Pacific Railroad Company vs. Sweetman 
«t al, ejectment for section 8, township 45, north, range 7 east, 
under grant to Railroad. 
St. Louis Circuit Court — 

No. 424, October term, 1858, Ass. Schueman vs. Company 
non-delivery of freight, continued, March 9, i860. 

No. 389, March term, 1859, H. R. Hammons vs. Com- 
pany, for services, &c., judgment for plaintiflF for $454, May 
S2, 1860. 

No. 433, March term, 1859, J. B. Briston vs. Company, 
lost baggage, judgment $455, December 19, 1859. 

No. 587, March term, 1858, A. Leimer vs. Company, settled. 

No. 569, September term, 1859, A. McPherson vs. Com- 
pany, for wood, I advise payment.N 

M. Burgoin, vs. Pacific Railroad Ccynpany, garnishee of 
J. W. Subetts, judgment. 
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State CoMMissiomcR — 

No. 14, February term, 1860, Sleeth vs. Company^ - gar- 
nishee of F. T. Watson, settled. 

No. 37, April term, 1860, Eroil Behn and Anthony Meyer 
vs. Company, suit for killing two cows. 

I think the above is a correct list of all the cases that have 
been entrusted to my care as Counsellor. Unless otherwise 
stated, the cases are on the docket awaiting their trials. 

I have kept a. small docket-book of all the Company's cases, 
which I will readily present to my successor, when leqoestedi 
with such papers as I have. I am not aware that any docket 
was kept by my predecessor ; if so, it was not delivered to me. 

Respectfully submined, 

CHAS. C. WHITTBL8ET, 

Coumellar P. JL JL 



